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TENTS. The original surveys were through the lat- 
i CON ter. A. Sumner, Denver, Colo., is Ch. 
con. “RUCTION NEWS: Engr. 

2-1) Wane eRe Red en wesecevecs GREAT NORTHERN.—Plans prepared by 

tric RAUWAYS ..---eeceeeeeeeeee Alexander Stewart, Asst. Ch. Engr., Seat- 

t and Power Plants........- tle, Wash., for the reconstruction of a part 

Sagem). Sees UPEeeen Seeds 4s 0 sv orece of the main line of that road west of Wel- 

GINS esvceceres eee lington, in the Cascades, have been sub- 

er Supply and Irrigation. mitted to the members of the Washington 

CPAZE ceecercevererseeccsssecce State Railroad Commission. They include 

age Disposal ...-.++-+seeeee ae the construction of a tunnel at a lower 

rs and Roads ..----eeeeeeeeceee level than the present one. The work un- 

: facturing PlamtS .....-++..++++- 80 der way at Wellington and west of that 

y \; -cellaneous Contracts......... akece ae point will be completed by Dec. 1 and will 

ruc- ~ ons and Specifications on File..... 81 cost nearly $1,500,000. A. H. Hogeland, St. 
| a. of Contracts Pending........... 81 Paul, Minn., is Ch. Engr. 

ed CPOSALS cececcsccceccccseereees eoee 82 HALIFAX & EASTERN.—The Nova Scotia 

4 PR Provincial Government has granted a charter 

lade —————— _ to the Halifax & Eastern Railway Co. to 

' —- — ee railway from Dart- 

mouth, alifax Harbor, to Country Harbor, 

IMPORTANT WORK NOTED IN Gupetiore County, with a branch line to 

UE. the Intercolonial Ry. at or near New 

ract THIS ISS Glasgow. The construction -work must 

: sways commence by Sept. 1, this year, and 

Ke- Railway’ seins the 216-mile line must be in full operation 


within three years or forfeit the government 
subsidy of $6,400 per mile. The materials 
and equipment must be of best quality, and 
purchased from Canadian producers, other 


Northern Pacific. 
Poiladelphia & Reading. 


Electric Railways. 


the ; I things being equal. The officers are: Pres., 
rovidence, R. I. J. B. Bartram, of Toronto, Ont.; Secy., pro 
iia Decatur, Tl. Mi tem, George E. Boak, of Halifax, N. S.; 
may Kansas City, Mo. Gen. Mgr., T. B. Fogg, of Cincinnati, Ohio. 
*hiet Light and Power Plants. Noted on June 30. 
ci Power plant impvt., Montgomery, Ala. ILLINOIS CENTRAL.—A contract has been 
t. Water power developm’t, Missoula, Mont. awarded to FURTWANGER & SMITH, of 
Power plant, Boca, Cal. Birmingham, Ala., for building the pro- 





posed railroad line on 26th St. for the Illi- 


- Bridges. nois Central and Belt Line Railroads. A. S. 
B sridge work, emere Bates, Pa. Baldwin, Chicago, Ill., igs Ch. Engr. 

— ate, 2 ee LAS CRUCES & MESILLA VALLEY.— 

ngr vente } Construction of the line from Las Cruces 

Buildings. to Mesilla Park, four miles, will begin at 

* ‘oe Public buildings, Washington, D. C. once. Among those interested are Frank 


Rich, of El Paso; Isodoro Armijo, Clerk of 
Dona Ana County, N. Mex., and Samuel 
Reynolds, El Paso, Tex. 


LOUISIANA.—A contract has been let to 
ERNEST H. JACKSON by the D. K. Jef- 
ries & Co., lumber dealers, 6 Adams St., 
Chicago, who propose building six miles of 
railway in Concordia Parish, La. The line 
is to start at the Mississippi River, one mile 
north of Morville, and may be eventually 
extended to Jena, La. General office of the 
company will be in Natchez, Miss. 


Office building, Seattle, Wash. 


Station, Memphis, Tenn. 


Water Supply—Irrigation. 
Water main, Portland, Me. 
Ditches and reservoirs, Durango, Colo. 
Gravity system, Tacoma, Wash. 


9 Sewers. 

Lateral sewers, etc., Baltimore, Md. 
Sewer system, Phoenix, Ariz. 

Sewerage System, Pleasant Ridge, Ohio. 





the Streets and Roads. NORTH COAST R. R.—See Northern Pa- 
and Paving, ete., New York. cific. 
Vy ae oe Ve NORTHERN PACIFIC.—About $15,000,000 


will be spent in development work in the 


iflea Manufacturing Plants. Columbia River Valley between Beverly and 
aks Laundry, etc., Milwaukee, Wis Kennewick, Wash., within the next two 
ee Steel works, Tulsa, Okla. . ror yqaes : eee — 
oor . - , y J. udkin, Mgr. of the Northern Paci- 
bids. Match factory, Tacoma, Wash. fic Irrigation Co., from an official of 
eined Miscellaneous. the Northern Pacific. All of this work 
6 Barge Canal, Albany, N. Y = not oe ee by -— eee 
ity . , me ut several companies are interest n pro- 
is Incinerator, Racine, Wis. (Garbage.) moting the growth a this valley. It will 
TON include the uilding o the ennewic 
ION RAILWAYS. Northern, which is to have joint use of the 
= = | ar ee va 
*p wor' vert und from Beverly to Hanford, where they 
reed ("Denotes “Teen oon - ised in pass the Saddle ountain gap to Priest 
1910 ’ Rapids. ae ae / apn, on = 
Nl be ARAN Sa new roa ic - obert F. Strahorn, o 
uber hae bec een ee NAL ms Soutact the North Coast R. R., will devote his atten- 
Mess DREDGING CO., of Galveston, Tex. for tom to building the North Coast and devel- 
ding work on the line under construction from PiDs power plant at Priest Rapids, and as 
ures Aransas Pass, Tex., southeasterly along the $9°2, as the main line is completed the 
near channel of the Aransas. Pass & Dock Co. to North Coast will be extended up the Colum- 
may deepwater, on the east side of Harbor Isl- ia_to Beverly by way of Hanford, White 
Juar- and. From the shore at Aransas Pass the Bluffs and Saddle Mountain gap. Noted on 
Gov. line will pass over a solid fill, 9,000 ft. Sept. 3, 1909, under North Coast R, R. 
ee Ot gates “Stedman island, Fao DP ARlO. Bide are caked by G. R. Geary, 
ria “ ayor an nm. Board of Control, Toronto, 
“_" Christi channel on a 600-ft. trestle, thence Ont., until noon, Sept. 6, for the following 
Pa, over a fill about 1.5 miles long, crossing an materials: 20,800 ft. of partly worn or re- 
The — of Corpus Christi Bay to Harbor Isl-  jaying rail, 400 oak ties and 4,800 cedar ties, 
cat con 2 on Harbor Island to the for construction of industrial tracks on the 
Hig co Bae eo island. C. E. Corrigan is east bank of the Don River. C, H. Rust is 
TON om Maye id Aransas Pass. Noted City Engr. 


Q. M x 


PHILAD i . 
CANADIAN PACIFIC.—The contract for ae or oaks ee or a ee 




















— Partment of Public Works of the City of 
= line of the Canadian Pacific between Car- Philadelphia will ask for bids at once, it is 
e of lene a Aldersyde, Alta., 26 miles in stated, for the abolition of grade crossings 
gton, STEWARD been let to FOLEY, WELCH & on the Port Richmond branch of the Phila- 
vosals total one, CO, of St. Paul, Minn. The delphia & Reading, between Somerset St. 
til 3 otal length of the new short line from Cal- and the Port Richmond coal pockets. It is 
Sep- gary © Lethbridge is 56 miles. Thirty miles estimated that the work will cost about $4,- 
r the wtnteg en, built, and the remainder, it is 000,000, to be divided between the city and 
gas Brow’ oS be completed by October. T. J. the railway company. At the point where 
ste ‘is Res. Engr. Calgary, Alta. the grade crossings are to be abolished ane 
CRYST ad ort Richmond branch runs parallel to 
tance are officially edvieedé thes PE NDALE.—We Lehigh Ave. Two tracks of the Philadel- 
copies State, Austin, at the retary of hia Rapid Transit Co. cross at grade at 
odian the Crystal City a wre come Ah _ Frankford and Kensington Aves., and these 
fice, Co.. with a capital stock of 000. T lines may have to be diverted while the 
Arch- Tailroad ig to rea ‘trom , B, - . = work is in progress. George R. Sterns is 
uper- the international & Great ern at Dir. Dept. Pub. Works, Philadelphia; Wil- 
Gardendale, La Salle Co liam Hunter, Philadelphia, is Ch. MEngr., 
— Cit ; e County, to Crystal philadelphia & Reading R 
the, Zavalla County, the line to extend adelp ading Ry. 
ce of ca5 La Salle, Dimmit and Zavalla | RICHMOND, FREDERICKSBURG & PO- 
gton, ineorporaiat total distance of 40 miles. The TOMAC.—Company has let contract to H. 
osals ~ toll SP pos Mason Williams, H. L. GEORGE for grading the roadbed to im- 
til 3 Gros WR rundage, Eli Howell, Adolph prove the belt line. The grade will be re- 
tem eens, ea ¥. McCaleb, M. H. Townsend and duced from 1% to six-tenths of 1%, and 
con- Pon«-r, of Gre Antonio, Tex.; and A. R. concrete bridges will be erected at four high- 
bing, Ch. Engr ee City. Ernest Braker is ways to carry them over the railroad. It 
strie lin gad 3. “eee” an c B. Frank- is cotimated thet the improvements wilt cost 
‘0s ide > > Ban Commerce A . 5 ° y i. , 
fance “~y -* a Mo. are interested. Noted r. M. W. — pis E 
opies . : : 
Cus DEY SAN ANTONIO, BROWNSVILLE & TAM- 
a -F Ab NORTHWESTERN & PACIFIC. PpiCO.—J. F. Edwards has been elected Pres. 
agers Provo Canyon, ‘Toating ® line through to succeed A. B. Heddon, of New York, re- 
TAY- been meathneed ae eS canyons have ed. The HARRISON CONSTRUCTION 
Too! into Utah eral Toute of the has the contract to build the road. 
City, ana Hettte ongrttion gs Salt Lake Grading will begin soon at San Antonio, 


CONSTRUCTION NEWS 


SAVANNAH, AUGUSTA & NORTHERN.— 
A grading contract has been let to C. M 
PURDUE, of Rocky Ford, Ga., for work on 
an extension of 15 miles. The bridge work 
and track laying are to be carried out by 
the company’s men. The plans call for a 
line from Statesboro, Ga., northwest via Col- 
fax, Bland, Portal, Aaron, Miley and Gar- 
fleld to a point beyond Louisville, of which 
the first 25 miles is now in operation. Work 
on the extension will be light Maximum 
grade will be 1% and maximum curvature 
4°. Location work will be started this year 
for a further extension. Noted on March 
31 and July 2. 

ST. LOUIS, FORT SMITH & DALLAS 
It is expected to begin surveys about Sept. 1 
and actual construction about Jan. 1, I1¥11. 
The road will extend from the Arkansas 
line across the river from Fort Smith, Ark., 
to Wilburton, a distance of 60 miles. M. C 
Burke is a Director. 

VIRGINIAN RY.-—It is the intention to re 
vise the grades and line between Harper and 
Cirtsville. HH, Fernstrom, Norfolk, Va., is 
Ch. Engr. 


ELECTRIC RAILWAYS. 


PROVIDENCE, R, I.—The New York, New 
Haven & Hartford R. R. Co. is preparing 
further plans towards electrifying its line 
between this city and Boston, Mass. The 
double track from the tunnel bridge in East 
Providence is to be extended to East Junc- 
tion on the main line, Official announcement 
of this improvement was made recently by 
E. G. Buckland, Vice-Pres., and it is under- 
stood that the work includes new bridges or 
the strengthening of old bridges and the 
aboltition of a grade crossing at Rumford. 
Mr. Buckland’s statement, however, was 
limited to the approval of plans for double 
tracking the old roadbed of the Boston and 
Providence between East Junction and the 
tunnel bridge, and he said that 100-Ib. rails 
probably would be laid. 

NEW YORK, N. Y.—The Public Service 
Commission has granted the Second Avenue 
R. R. Co. permission to electrify its line on 
Worth St., between Chatham Sq. and Broad- 
way. The granting of the application, how- 
ever, is conditioned upon the voluntary aban- 
donment by the company of certain unused 
tracks in other streets and the confining of 
the electrification on Worth St., from the 
east side of Lafayette St. to Broadway to a 
single track. The order also permits the 
electrification of the Worth St. line by 
double track from Chatham Sq. to the east 
side of Lafayette St. The Second Avenue 
R. R. is now in the hands of a receiver, 
George W. Linch, who has been in charge 
since it was separated from the Metropoli- 
tan system in 1908. 


ERIE, PA.—An application will be made 
by the Northwestern Traction Co., Erie, 
Pa., on Aug. 29, for a charter to build an 
electric railway in Pennsylvania. Incorpora- 
tors: F. M. Wallace, Charles E. Shenk, B. 
G. Germer, M. H. Taylor, Charles S. Clarke, 
C. H. Strong, F. D. Schultz, George R Met- 
calf, R. W. Potter and S, C. Walker. James 
Burke, Pres. Fully noted on Aug. 4 


MONESSEN, PA.—The West Penn Rys. Co. 
is making active preparations for extensions 
in the neighborhood of Fayette City, Mones- 
sen, Belle Vernon, Webster and Charleroi. 
Right-of-way has been secured to connect 
these towns. J. L. Fritsch is Ch. Engr.; W. 
E. Moore is Gen. Mgr., Connellsville, Pa. 
Noted on Aug. 4. 


WAYNESBURG, PA.—The Waynesburg & 
Blacksville Street Ry. Co. has been granted 
a certificate of extension by the Secretary of 
State to extend its lines from Waynesburg 
via Rogersville, Rutan, Graysville and Crow’s 
Mill to the West Virginia State line, a dis- 
tance of 26 miles; also from Graysville to 
Wheeling Creek and Templeton’s Fork, 
thence across the divide near West Finley 
and to the State line, a distance of twelve 
miles; also from Waynesburg via Grimes to 
Ruffs Creek. Samuel Eakin, Wadestown, W. 
Va., is Pres. It igs stated that actual con- 
struction on the line will be started by Sept. 
1. The contract for 8,000 ties has been let to 
DAVID SMITH and the contracts for the 
grading will be let soon. 


WHEELING, W. VA.—Joseph  Speidel, 
Pres. of the City & Elm Grove R. R. Co., 
has announced that this company will drive 
a tunnel through Wheeling Hill from the 
head of 17th St. to Manchester, for the use 
of the Elm Grove division of the road. The 
tunnel will cut off about four miles of the 
distance from this city to Elm Grove and 


other points in the out-the-pike suburban 
districts. J. W. Smith is Gen. Mgr. and 
Ch. Engr. 


COLUMBIA, 8. C.—The Columbia Electric 
Street Railway, Light & Power Co. has 
made application to the City Council for a 
franchise to double track and extend some 
of its lines in Columbia. William Elliott is 
Gen. Mgr., Columbia. 


SUMMIT, MISS.—The Summit-McComb 
Motor Line Co. has made application for a 
charter to build a 6-mile railway to connect 
Summit, McComb and Godbold Mineral 
Wells. Capital stock, $40,000. Officers: T. 
Blackmore, Pres. and Treas.; Dr. V. Sim- 
mons, Vice-Pres.; Clem V. Ratctiff, Secy. 

FORT WAYNE, IND.—J. A. Barry & Son 
annmyunce that they will soon let contracts 
for the construction of a traction road be- 
tween this city and Warsaw. The engineers 


report that the estimated cost will $1,- 
,000 or more. 
DECATUR, ILL.—We are officially ad- 


vised that the Decatur Southern Traction Co. 
has made necessary arran ents and con- 
tracts will be let about 15 to build 


New York, August 18, 


IO1O. 

















this line from Decatur, II! south through 
Macon and Assumption to Pana about 33 
miles. There will be a bridge over the San 
gamon River Location surveys have been 
made and half of the right-of-way obtained 
The capital has been secured. The work w 
be light. Franchises have been granted. 
McCaiman is Ch, Engr., 318 Citizens T. & T 
Bldg Decatur Noted on Feb 17 and 
July 7 

MADISON, WIS.—The Chicago & Wiscon 
sin Valley R. R. Co., Milwaukee, Wis., hes 
awarded the contract for building its Madi 
son-Stevens Point section to HORNADAY & 
CO, and the WESTERN INDIANA CON 
STRUCTION CO., Indianapolis, ind. Event 
ually, according to plans, the road will be 
built from Jamestown to Mad 1 and from 
Stevens Point to Merrill Financial back 
ing will be available a soon as franchises 
and rights-of-way are ecured for this rail 
way to co t Jar \ Friendship, Easton 
Portage, Lodi, Middleton, Madison and Mer 
rill, 16 mile Allen T. Russell is Mgr 

KANSAS CITY, MO.-—-St. Louis-Kansas City 
Electric Ry. Co, will let racts Oct. 1 t 
build its lway to connect St. Louis and 
Kansas City ia Blue Springs, Oak Grove 
Odessa Higginsville, Marshall Arrowrock 
New Franklin and Columbia, 25) miles. The 
line is to be double tracked Maximum cur 
vature is to be 4 LD. ¢ Nevins is Pres 
Kansas City W. B. Cauthorn, Columbia 
Ch. Engr Fully noted on Aug. 4 

JOPLIN, MO.—Franklin Smith, who 
promoting a gasoline motor line to connect 
Joplin, Mo., and Miami, Okla., bas let the 
contract for the construction of this railway 
to the CLARKE MARSHALL CONSTRU¢ 
TION CO Work will soon be started at 


Hattonville and proceed towards Joplin. The 
line will reach Bartlesville eventually 
DALLAS, TEX.—We are officially advised 
that the Trinity Valley Traction C plat 
to begin work on the proposed 120-mile rail 
way next fall. It will connect Dallas, Waxa 
hachie, Ennis, Corsicana and =© Palestine 
Surveys have been made and right-of-way 
obtained. It is probable that contracts will 
be let in November Power stations will be 


built at Dallas and near Corsicana. Head 
quarters, 304 Scollard Bidg., Dallas. Capi 
tal stock is to be $3,000,000. J. V. Watkins, 


Pres. and Gen 


Pres.; W. W 


304 Scollard Bidg., Dalla i 
Mer.; J. J. Sears, Aledo, Vice 
Clopton, Corsicana, is Secy 


AMARILLO, TEX.—Construction of a 


street car line from Polk St. to San Jacinto 
Heights, will start at once, it is stated. N 
A. Brown has been granted the franchise by 
the City Council. 

SAN DIEGO, CAL.—We are officially ad 
vised that construction began on June 15 for 
the line of the San Diego, El Cajon & Escon 
dide Ry. Co. Bonds will not be authorized 
until ten miles of grade is built The road 
will join the towns named in the title and 
will be 75 miles long About 4/5 of the 
right-of-way has been secured and the sur 
veys completed There are three drainage 
systems to cross and the work will be mostly 
gravel grading and new. Both steam and 
electric trains will be operated. A. C. Rior 
don, San Diego, is Pres.; F. M. Fairchild is 
Ch. Engr.; G. U. Pursell, Timken Bldg., San 
Diego, is Gen. Mgr. It has not been deter 


let. 
Dion and New 


mined when contracts will be 
MOOSE JAW, SASK.—A. A 


ton J. Ker have been granted a 20-year fran 
chise to build a railway in Moose Jaw, six 
miles long. John B, McRae, Ottawa, Ont., 
and Hector A. Dion will supervise the con 
struction of the line A contract has been 
awarded to the KETTLE RIVER PAVING & 
CONSTRUCTION CO., which is now paving 


the main street to lay the ties in the paved 
area. 
LIGHT AND POWER PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 


NORTH TONAWANDA, N. Y.—The TON 
AWANDA POWER CO., of North Tona 
wanda, has been awarded the contract by 
the city for lighting the streets for a term 
of three years, at $55 per are lamp per 
year. 

NEW YORK, N. Y.—Bids will be received 
by George McAneny, Pres. Boro. Manhattan 
until 2 p. m., on Aug. 26, for the labor and 
material required for the installation of 
new electric elevators in the County Court 
House Building, City Hall Park, Boro. Man 
hattan, City of New York. 

INDUSTRY, N, Y.—The bids received on 
Aug. 9, for electric feeder cables, poles and 
transformers at the State Agriculture and 
Industrial School at Industry, were: Wheeler 


Green Electrical Co., Rochester, N. Y¥., $20 
575; W. M. Sheehan & Co., New York, $23, 
165; Buffalo Electrical Contracting Co 
Buffalo, N. Y., $25,980; Frost & Sheidon, Al 
bany, N. Y., $26,400; Lord Electrical Co., New 
York, $27,834: F. P. Little Electrical Co 
Buffalo, $35,500; Edward Joy, Syracuse, N 
Y., $38,477. *F. B. Ware is State Arch 

ROCKVILLE CENTRE, N. Y.—The Village 
Trustees have instructed the Village Clerk 
to ask for bids for the installation of a 
1,000,000-gallon pump at the pumping sta- 
tion to be operated either by steam or elec- 
tricity. 


FRANKLINVILLE, N Y.—Plans have 
been prepared by H. B. Sweet, Consuiting 
Engr., of Utica, N. Y., for the installation of 
a new lighting system and rebuilding the 
distributing system of the Empire Electric 
Co., of Franklinville. It is reported that 
the company will be in the market for cedar 
poles, weather-proof copper wire, cross- 
arms, line supplies and transformer, switch- 
board and tungsten lamps for street lighting 
system. 
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MENDHAM, N. J.—The Bernards Water 
Co., P. V. Brissler, Ch. Engr., of Bernards- 
ville, N. J., has applied to the Borough 
oes for a franchise to furnish electricity 
ere. 

TRAFFORD CITY, PA.--The Westinghouse 
Electric & Mfg. Co., East Pittsburg, Pa., has 
decided to erect a new foundry here. 

McKEESPORT, PA.—The School Control- 
lers are considering a heating system to cost 
$10,000, for the new school to be erected in 
Crooked Run. 

*WILKES-BARRE, PA.—See 
Bridges. 

WASHINGTON, D. C. 
installation of a heating 
for the Catholic University of America, 
Washington, has been awarded to the T. 
C. BASHER CO., of Baltimore. Equipment 
will include a Skinner automatic, high- 
speed engine, direct connected to a 275-KW. 
generator and water-tube boilers, 

LYNCHBURG, VA.—The Special Board of 
the Virginia State Epileptic Colony, Dr. A. 
S. Priddy, Executive officer opened bids on 
Aug. 1 for a complete heating system, boiler, 
power and lighting plant, etc., and for a 4- 
in. pipe line connecting the colony with the 
Water main of the city, about 5,000 ft. in 
length Contract has been awarded to the 
MORRISON MACHINERY & SUPPLY CO., 
of Richmond, at $7,000 


WILLIAMSTOWN, W. VA.—The County 
Court of Wood County has granted a fran- 
ehise to the West Virginia-Ohio Gas & Fuel 
Co, to maintain a gas line from Williams- 
town to Parkersburg. 


GREENVILLE, 8S. C.—The Home Light & 
Power Co., of Greenville, has been incor- 
porated with a capital of $100,000, to build 
an electric plant. Noted on July 28. 

ROYSTON, GA.—D. W. Brooks will con- 
struct a water-power-electrical plant on 
the Broad River at Brooks Shoals to furnish 
electricity for lighting and power. 

CAIRO, GA.—It is proposed to install one 
100-KW. generator and a 150-HP. engine in 
the municipal electric light plant within the 
next three months. Bonds for $6,000 have 
been voted W. A. Clifford is Supt 


HAMPTON, GA.—The Hampton Cotton 
Mills is making preparations to equip its 
plant for electrical operation, replacing 
steam power. Contract for electricity for 
operating the mills, it is said, has been let. 


STATESBORO, GA.—The Ogeechee River 
Electric Power Co. has been organized for 
three developments on the Ogeechee River to 
develop 16,000 HP. for transmission by _elec- 
tricity to Statesboro, Oliver, Millen, Rocky 
Ford, Sylvania, Waynesboro, Scarboro, Still- 
more and Savannah. Estimated cost, $1,- 
500,000. A. J. Brinson, Oliver, Ga., is Pres, ; 
Orren Burke, Rocky Ford, Ga., is Vice- 
Pres.; O. H. Marsh, Oliver, is Secy.-Treas. 
D. G. Zeigler & Co., of Savannah, Ga., and 
Jacksonville, Fla., are Engrs.-in-Charge. 


APALACHICOLA, FLA.—The Apalachi- 
cola Electric Light & Telephone Co, con- 
templates replacing the arc lamp street 
lighting system with tungsten lamps at the 
expiration of its present street lighting 
contract, which expires in the fall. J. F. C. 
Griggs and R. G. Porter are owners of the 
plant. 

MONTGOMERY, ALA.—Improvements will 
be made to the plant of the Citizens’ Light, 
Heat & Power Co., the control of which was 
recently purchased by Richard Tillis, of 
Montgomery, owner of the Montgomery 
Traction Co. J. G. White & Co., New York, 
have been engaged to prepare plans and 
supervise the work, which will include ex- 
tensive additions to the power-house and 
extension of the transmissions lines to all 
sections of the city. Large steam turbines 
and other equipment will be installed, Es- 
timated cost, $500,000. 


THIBODAUX, LA.—The town is making 
arrangements for the construction of a new 
municipal electric light plant. The corporate 
limits have been extended and the present 
plant is inadequate to meet the demands for 
electrical service, 

PULASKI, TENN.—The city is consider- 
ing plans for increasing the output of the 
municipal electric light plant. H. M. Grigs- 
by is Chn, Light Com. 


GLASGOW, KY.—The Louisville, Lincoln 
Farm & Mammoth Cave Traction Co., J. M. 
Richardson, Pres., will, it is reported, con- 
struct a water-power-electric plant on the 
Green River. 

OWENTON, KY.—John Smith and asso- 
clates will erect a power-house to furnish 
electric power for proposed railway. 


PERU, IND.—Bids will be received until 
2 p. m., Sept. 7, by the Miami County Com- 
missioners, for furnishing the gas and elec- 
tric fixtures for the new court-house, 


JACKSONVILLE, ILL.—Bids will be re- 
ceived by the Commissioners of the Mere- 
dosia Lake Drainage and Levee District at 
the office of C. W. Brown, Jacksonville, un- 
til Aug. 30 for furnishing and installing in 
the district in the west part of Morgan 
County one simple condensing, 4-valve en- 
gine with a rating of 114 HP.; one 72-in., 
horizontal tubular boiler, 18 ft. in length; 
one single suction, 24-in. volute pump, with 
a capacity of 15,000 gallons per min.; one 
surface condenser, with not less than 400 
sq. ft. of condensing surface, together with 
suction and discharge pipe and other necés- 
sary auxiliaries. Plans and _ specifications 
can be seen at the office of C. W. Brown, 
Ener., Jacksonville. 


PRINCEVILLE, ILL.—Bids will be re- 
ceived by the President and Board of Trus- 
tees, addressed to F. W. Cutler, Village 
Cik., until Sept. 5, for the purchase of the 
municipal electric light plant, including dy- 
namos, engine, switchboards, transformers 
and all accessories, poles, wire, lamps and 
all other appliances. Bids should be ad- 
dressed to F. W. Cutler, Village Clk. 

DAVID CITY, NEB.—See item under Water 
Supply —Irrigation. 

CASSELTON, N. DAK.—The Union Ligbt, 
Heat & Power Co., of Fargo, N. Dak., is 
contemplating the installation of an electric 
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light system here. Electricity for o ting 
the system will be transmitted from Fargo. 


CHEYENNE, WYO.—The Northern Colo- 
rado Power Co. has appropriated $50,000 for 
improvements to the plant and service here. 
Among the improvements contemplated by 
the company is the power service for irriga- 
tion pumps. C. H. Williams is Mer., Den- 
ver, Colo. 

MISSOULA, MONT.—The Bitter Root Pow- 
er & Electric Co. has been organized with a 
capital of $2,000,000 to develop the water 
oe of Rock Creek in Granite County. 

he company has acquired water rights and 
appropriations of 80,000 miners ins. of the 
waters of the creek, putting it in complete 
control of all the water of the creek. A. A. 
Weston, of Denver, Colo., is Pres.; Frank 
A. Smith, of Chicago, IIL, is Vice-Pres. and 
Treas. 


OZARK, ARK.—The Ozark Light & Power 
Co. is contemplating a change in its system 
to 2-phase, )-cycle and will also install! 
producer gas units. R. B. Bryant is Mer. 

GRANNIS, ARK.—John P. Logan and A. 
Coyle, it is reported, are interested in a 
project to organize a company to establish 
an electric light plant here. 

HOT SPRINGS, ARK.—The OTIS ELEVA- 
TOR CO., of New York, has been awarded 
contract for installing an electric elevator 
in the hospital at Hot Springs, at $9,984. 

*HAMBURG, ARK.—See item under Water 
Supply—Irrigation. 

FLATONIA, TEX.—T. M. Spinks and F. 
C. Bolton will erect a combination electric 
light, water-works and ice plant, the elec- 
trical equipment to be about 50 KW. capac- 
ity. F. C. Bolton, College Station, Tex., may 
be addressed. 

LAREDO, TEX.—Preliminary 
been taken towards the 
large electric power and transmission pro- 
ject in the southwest at a point about 36 
miles above Laredo on the bank of the Rio 
Grande by a syndicate headed by H. A. 
Stucky. The proposed plant will be located 
in the center of a coal field embracing 45,000 
acres which is owned by Mr. Stucky and 
associates. The coal screenings will be used 
to generate power which is to be conveyed to 
Laredo, Carrizo Springs, Cotulla and a num- 
ber of towns and cities of Mexico. 


HOUSTON, TEX.-—The William M. Rice 
Institute, Edgar Odell Lovett, Pres., will 
soon ask bids for the construction of the 
proposed power plant. 


BROWNSVILLE, TEX.—Contract was 
awarded on July 29 by the City Council for 
additional machinery for the electric light 
and water plant, consisting of double dyna- 
mos, pumps and engine. Contract for elec- 
trical machinery was secured by the WEST- 
INGHOUSE ELECTRIC & MFG. CO. and 
contract for machinery for the water plant 
was let to the HARRISBURG FOUNDRY & 
MACHINE WORKS. Estimated cost, $18,- 
500. 

FALLS CITY, ORE.—W. E. Newson, pro- 
prietor of the Falls City electric light and 
power plant is making preparations for the 
construction of a new power-house. 


ROSEBERG, ORE.—J. L. & 8S. A. Kenda! 
have awarded to the ALLIS-CHALMERS CO 
of Milwaukee, Wis., contract for a 20 x 36 
in. Reliance type, heavy-duty engine to be 
used in their hydro-electric plant here. 


ALAMEDA, CAL.—Bids have been submit- 
ted to the city for supplying electricity for 
day service as follows: ‘The Great Western 
Power Co., minimum amount of 175-KW. at 
1 ct. per KW.-hour, and all in excess of 
that amount at 1% cts. per KW.-hour; 
Pacific Gas & Electric Co., 1 ct. per KW.- 
hour and 3 cts. per KW.-hour for emergency 
service, 


BOCA, CAL.—Surveys are being made 
along the Truckee River around here with 
a view to constructing a large power plant. 
The Truckee River will be tapped above 
Boca and a long tunnel built through the 
mountain south of the river to carry the 
water, which will be turned back to the river 
about a mile below here. It is estimated 
that 10,000 HP. will be developed, which 
will be transmitted to Reno and other 
cities along the Truckee River, for lamps 
and motors. E. W. Hopkins, Pres. Union 
Ice Co., is interested. 


SOUTH PASADENA, CAL.—The Board of 
Trustees has awarded contract to the PA- 
CIFIC LIGHT & POWER CO. for installing 
a tungsten series street-lighting system, 
comprising 550 lamps of 40 c, p. to replace 
the present 16-c. p. incandescent lamps. 
The rate for energy is to be 7 cts. per KW.- 
hour, with a minimum charge of $200 per 
month. 


SAN FRANCISCO, CAL.—Contract for the 
construction of an electric light system at 
the Presidio, San Francisco, Cal., has been 
awarded to the DECKER ELECTRIC CoO., 
of San Francisco, at $46,000. 


STOCKTON, CAL—San Joaquin County 
is planning an independent power plant. The 
Supervisors have instructed Frank C, Quail, 
County Engr., to prepare plans and esti- 
mates for an electric lighting plant to fur- 
nish electricity for lighting the jail and 
court-house. It is believed that the amount 
of funds necessary for the plant is available. 


LOS ANGELES, CAL.—The Pacific Light 
& Power Co. has awarded contract to the 
STANDARD ENGINEERING CO. for high 
and low pressure steam piping, in the com- 
pany’s new plant at Redondo Beach, consist- 
ing of high pressure piping for steam; high 
pressure drip; boiler feed piping; blow-off 
piping; steam piping for oil burners; boiler 
water cleaning line; step bearing oil pump 
discharge, and guide bearing pump dis- 
charge; low pressure piping to consist of 
auxiliary exhaust, water supply, heater vents 
and drains, hot well pump suction and dis- 
charge, air pump suction and discharge, oil 
lubricating system, oil filter and air pump 
cooling lines; oil piping to burners, and 
compound air line; crane valves, etc.; Ford, 
Foster or Fisher regulating valves; Davis 
metallic packing. Estimated cost, ; 

J. G. White & Co. are Engrs. 


steps have 
establishment of a 


LONG BEACH, CAL.—H. W. Dennis, Ch. 
Engr. Southern California Edison Co., has 
prepared plans for a portion of the work in 
connection with the erection of the steam 
generating plant at Long Beach. The work 
includes the foundations for the building and 
machinery, salt water intake and adjacent 
retaining wall, intake conduit, discharge con- 
duit and protecting structure. The founda- 
tion will be for a building, one portion of 
which is 82 x 221 ft. and the other 145 x 72 
ft. The conduit will be 900 ft. long, 6% x 6 
ft. and constructed of concrete. The concrete 
retaining wall will be 218 ft. long with a 
10-ft. base, ten feet high and 14 ins. thick. 
Estimated cost, $125,000. 


MERCED, CAL.—The San Joaquin Light 
& Power Co. is preparing to rebuild the 
entire electric lighting system here. An 
agreement has been reached whereby the 
company are to build power lines through- 
out Hartley Colony and deliver powee to 
every quarter section. E. J, Crawford is 
Supt., Fresno, Cal. 

PHOENIX, ARIZ.—The stockholders of the 
Salt River Valley Water Users’ Association 
have declared in favor of a land tax of $900,- 
000 with which three power sites and canal 
extensions will be built. Louis C. Hill, Engr. 
United States Reclamation Service, is pre- 
paring plans. The association will build 
three power plants on sites already prepared 
for them on the Salt River below Roosevelt 
dam, which will furnish 18,000 HP. There 
are other sites available, which will increase 
total production to 25,000 HP. 

CHARLOTTETOWN, P. E. I.—Bids will 
be received until Sept. 10, by W. W. Clarke, 
City Clk., for supplying the city with elec- 
tric light for street and commercial pur- 
poses. Bids to state price and illuminating 
capacity per lamp for street lights and rate 
per K.W. hour for commercial lighting. 

MEDICINE HAT, ALTA.—Bids will be re- 
ceived by the city addressed to D. Milne, 
Mayor until Sept.. 1, for furnishing two 
direct connected gas engine-driven 125 K.W. 
alternating current units, each engine to 
be capable of delivering not less than 200 
B.H.P. on natural gas of 1,100 B.T.U. per 
cu, ft. M. A. Maxwell is Consulting Engr. 

VANCOUVER, B. C.—The ELECTRICAL 
CONSTRUCTION CO., has been awarded con- 
tract for installing ornamental street lighting 
here at $15,940. Contract for lamp standards 
has been let to the ROSS & HOWARD IRON 
WORKS, at $45 each. 

TOLUCA, MEX.—The Sultepec Electric 
Light & Power Co., of Toluca, is preparing 
to install one 800-KW., 2,200-volt, 3-phase, 
(W-cycle generator and a 1,200-HP. turbine 
at its Temascaltepec station. R, J. M. Dan- 
ley is Mgr. 


BRIDGES. 


that this work is advertised in 
Engineering News.) 


BELLERICA, MASS.—On Aug. 2 the citi- 
zens voted. to appropriate funds for the 
construction of a reinforced-concrete bridge 
over the Concord River at Faulkner St., 
North Bellerica. Charles H. Kohirausch is 
Moderator. 


MILFORD, CONN.—The Selectmen have 
let contract for constructing the new bridge 
over the Wopowage River, up toward tae 
Orange line, to PHILO TRUMAN. 


OSWEGO, N. Y.—The following bids were 
opened on Aug. 2 by Chairman County 
Bridge Commission, for constructing a bridge 
over Oswego River at Bridge St.; United 
Construction Co., of Albany, $94,700; Max- 
imillian P, Andelfinger of Oswego, $103,444; 
Groton Bridge Co., $199,844. 

NEW YORK, N. Y.—Contracts for replac- 
ing floor beams, stringers, etc., on the steel 
superstructure of the Manhattan bridge over 
the East River between the Borough of Man- 
hattan and Brooklyn has been awarded by 
Department of Bridges to the OSCAR DAN- 
IELS CO., 38 Park Row, New York, at 
$22,850. Bids were opened on Aug. 4. List 
of bidders noted on Aug. 11. 

Contract for completing the new Pelham, 
the bridge over Eastchester Bay, Pelham 
Bay Park Borough of Bronx has _ been 
awarded to the SNARE & TRIEST CO., 143 
Liberty St., at $32,966. 


UNIONTOWN, PA.—Bids will be received 
until Aug. 25 by the Board County Commis- 
sioners, Uniontown, J. 8S. Langley, Chn., 
for construction of a bridge over Georges 
Creek, superstructure to be of steel, 70 ft. 
in the clear and to consist of one span, 14- 
ft. roadway. Bids will also be received at 
the same time for the masonry for the 
bridge. 


BEAVER, PA.—Bids will be received until 
10 a. m., Aug. 20, by the Board County 
Commissioners, at Beaver, Stanton F. Ewing 
Chn. for constructing a concrete bridge over 
Crow's Run, near Wallace City, New Sewick- 
ley Township. 


*WILKES-BARRE, PA.—Bids will be re- 
ceived by James M. Norris, County Comp- 
troller Luzerne County, at his office Wilkes- 
Barre, until noon, Sept. 8, for furnishing 
all labor and material and completing ready 
for use in accordance with plans and speci- 
fications on file, to the satisfaction and ac- 
ceptance of the County Commissioners and 
their Consulting Engineers, parts of one 
bridge over the Susquehanna River, between 
the Borough of Plymouth and the Town- 
ship of Hanover as follows: (1) Seven river 
piers complete ready for use, including sheet 
piling, pile foundation and reinforcement; 
(2) Six steel river spans complete ready for 
traffic, including granolithic sidewalk, paved 
concrete roadway, and hand rail; (3) Rein- 
forced concrete viaduct approaches, complete 
with foundations, granolithic sidewalks, 
paved concrete roadway and hand rail; (4) 
Rolled earth fill complete ready for use, in- 
cluding macadam paving and hand rail; 
(5) electric wiring complete for the en- 
tire bridge, including junction and switch 
boxes, wiring, transformers, lamps and 
ground connections, all erected ready for 
use; (6) the entire bridge ready for traffic, in 
accordance with plans and specifications, in- 
cluding all of items (1) to (5) inclusive. 
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MERCER, PA.—The County « 
have awarded contracts for th 
ments for four bridges in var 
the county as follows: Cook br 
Township, F. D. PATTON, §5.; 
Seidel bridge, Jefferson Tow 
PATTON, $5.60; McMillan | 
Creek Township, G. W. SMOCK 
bridge, Salem Township, H 
$4.45. 


FREDERICK, MD.—The Boa; 
Commissioners of Frederjck Cou 
3 awarded to the YORK BRI! 
York, Pa., the contract for th: 
an iron bridge across the Mo 
at Biggs Ford, on the road 
Walkersville to the Emmitsbu 
$5,595. 

BALTIMORE, MD.—We are ot 
vised that bids were opened on 
the city for the proposed bridg: 
Grove St. as follows: RAYMON|) 
PILE CO., 722 East Pratt s 
{awarded contract); Baltimore 
crete Co., 16 St. Paul St, $33 
more Bridge Co., Bush St. & B 
$33,582; United Engineering C 
B. T. Fendall is City Engr. 

The Baltimore & Ohio R. R. 
Thompson, Ch. Engr., Charles St 
more St., has awarded contract 
LEAN CONTRACTING CO., Mary 
Bldg., Calvert & German Sts., fo: 
tion of a steel and concrete bridge 
burg St. over the Baltimore & < 
tracks. 


COLUMBUS, OHIO.—D, W. McG! 
been awarded contract by the 
Bonding Co., for the completio 
Mound St. viaduct at $48,000 
cent. remains to be completed. 

CINCINNATI, OHIO.—Bids wi! 
ceived at the office of the Board 
Commissioners until noon Sept. 
following county work: Under Sp 
No. 86, for construction of bridg: 
proaches thereto on the Brierly C: 
in Green Township. Fred Dreibs | 


ZANESVILLE, OHIO.—Plans and 
cations for the new Fifth St. br 
submitted to the County Commiss 
Aug. 3 by J. A. Stewart, Engr., « 
nati. 

JASPER, IND.—The Commissione: 
bois’ County will receive bids unti! 
for the construction of ten new brid: 

SHELBYVILLE, IND.—The Comm 
of Shelby County, will receive b 
10 a. m., Aug. 29, at Shelbyville, 1 
construction of four bridges. G. B. Hunt 
ton is County Audr. 

RUSHVILLE, IND.—Bids will be 
until 2 p. m.,, Aug. 20, by the Comm 
of Rush County at Rushville for t 
struction of a 55-ft. concrete arch | 
ington township. J. M. Stone is 
Audr. 


ROCKVILLE, IND.—The Parke 
Commissioners have awarded contra for 
erecting the Coxville bridge to J. P. VAN 
FOSSEN, of Mansfield, at $5,865. 

SPRINGFIELD, ILL.—Bids wer 
on July 30 by the Road & Bridge C 
sion of the Board of Supervisors 
gamon County, and the Commissio: 
Highways of Springfield Township, 
law office of James Reilly, 110% North 
St., Springfield for the constructio 
20-ft. roadway concrete bridge with 
ft. span over Spring Creek, on Wa! 
Road. Contract has been awarded 
WEAVER & SONS, of Clayton, at $ 

ALGONQUIN, ILL.—Contract ha 
awarded to H. S. WETHERELL, 

850, for removing the present bridg 
Main St. and placing it at Harrison st. and 
for constructing a new bridge with con 
floor and walks on each side on Main Ss 
Other bidders were: Continental Bridge Co 
$5,600; Illinois Bridge Co., $7,040, (includ 
ing a concrete arch). 

LEAVENWORTH, KAN.—Bids are asked 
until noon, Sept. 5, by T. W. Niehaus 
County Clk., for constructing bridge N 


«& 


61, known as McQuillen bridge and br 
No. 2, known as Wilkens 
placing bridge No. 20. 


ALMA, KAN.—Bids are asked un 
Aug. 29, by the Waubaunsee County Com- 
missioners for constructing a bridge across 
the Kan River at Sweeney Crossing in Kaw 
Township. C. C. Stotler is County Clk 


ST. JOSEPH, MO.—Plans for constructing a 
bridge across the railroad crossings South 
Sixth St., from Olive to Monterey s : 
mitted by the Seitz-Peterman Enginet 
Co. to the Mayor and City Council 
2, contemplate the construction of 
one-half mile long. Estimated cos 
000 to $1,000,000. 


ST. LOUIS, MO.—The RAYMON)D 
CRETE PILE CO., 90 West St., New 
and 135 Adams St., Chicago, 
awarded contract for placing 1,021 
ee in the foundations o 
for the Kingshighway viaduct her« 


VISALIA, CAL.—OSCAR PAR! 
Tulare, has been awarded contra 
structing the concrete bridge 
Creek at $8,610. List of bidder 
Aug. 11. 

SAN JOSE, CAL.—Bids will 
until 11 a. m., Aug. 22 by the B 
Supervisors, Henry M. Ayer, Cl 
structing reinforced concrete brid 
guich near Tevis Place on the 
Road. 


WESTON, ONT.—Bids will be 
til noon, Aug. 24, by the count) 
and grading the approaches t 
bridge over the Humber. Barber « 
County Engrs., 57 Adelaide St 
BROCKVILLE, ONT.—Bids wi! . 
until Aug. 22, for the superst ure @ 
substructure of three steel high  1y bridges 
and one concrete arch. E. R. Biackwe 
C. E., is Road Engr. : 
OTTAWA, ONT.—MACKENZI') MANN & 
#20. have been awarded contrac! by the De 
partment of Railways and Car 's, Otiaus. 
for the substructure of the bri’se over con 
Saskatchewan River at The Pav. xt $100/ 
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ALTA.—JOHN GUNN & 
N , have received contract 
i construction of the Canadian Pacific 
for ‘~° vy jevel bridge across the Saskatch- 
RY. “ver. This bridge will be 2,s0v feet 


py IJNTON, 
= of W 


sae ad 156 ft. wiae. Estimated cost, 
v UU. 
e :5C, QUE.—The time for receiving 
he r the superstructure for the Quebec 
- advertised to be received until Sept. 
- tended for one month until Oct. 1. 
- Jones is Secy. Dept. Railways and 
Ca Ottawa, Ont. 
BULLDINGS. 
(* tes that this work is advertised in 
Engineering News.) 

CA, N. Y.—Bids are asked by E. L. 
Wi s, Treas. Cornell University, Itnaca, 
N intil 3 p. m., Aug. 25, for an addi 
ti tne northeast wing, including con- 
at plumbing, heating, ventilating and 
el work. F. B. Ware is State Arch. 

HESTER, N. Y.—The New York Cen- 
tre itudson River R, R. Co, has completed 
- r a passenger station of stone, brick 
ab |, with interior finish of marble and 
flo yf tile, to be erected at Clinton Ave. 
No nd Central Ave., at an estimated cost 
of wou. Claude F. Braydon is Arch., 
Cu bidg., Rochester. 

YORK, N. Y.—The Janpole & Werner 
Co iction Co., 206 Broadway, owners, and 
P. Moses, 43 West S$4th St., Consulting 


ners. will be ready to take figures soon on 
ail itracts amd materials for the 12-story 
apu:uuent house, for 50 families, 10U x 15u 
tt be erected at the southeast corner of 
Park Ave, and 78th St., to cost $1,2uu,Uvv. 
Geo: & Hdward Blum, 5U5 Fifth Ave., 
Arcus., have completed plans. Ale 7 

I Corn Exchange Bank, 13 William 8t., 
New York, has awarded to JOHN 7’. WOOD- 
RUsk’ & SONS, 69 Third St., Long Island 
City, Une contract to erect the 3-story_ bank 
building, brick and terra cotta, 6v x ZU It. 
at Acauemy St. and the Bridge Plaza, Long 
Island City. Plans are by Dennison & Hir- 
ons, 475 Fifth Ave., New York, and the esti- 
mated cost is $40,000, William A. Nash is 
Pres : 

The general contract has just been award- 
ed to JOHN AUER & SONS, 648 Lexington 
Ave., Brooklyn, for the 4-story theater, 130.7 
< 20U tt. to be erected on the block bounded 
by Broadway and Howard Ave., Monroe and 
Madison Sts. The Orpheum Co. is the owner, 
and William H. Macwitatrick, 1404 Broad- 
way, New York, is Arch, 

George & Edward Blum, 505 Fifth Ave., are 
preparing plans for an apartment house to 
be erected at 12 Bast S7th St. which will cost 
$300,000. This apartment will be eight stories 
high and will have only one large suite to the 
floor. It will occupy a plot, 75 x luv ft., and 
will overlook Fifth Ave, 


NEW YORK, N. Y.—Bids are asked by R. 
Waldo, Fire Comr., until 10.30 a. m., Aug. 
25, tor furnishing all the labor and materials 
required for repairs and replacements to 
building of engine company 138, located at 
173 Norman Ave., Greenpoint. 

The general contract for the store build- 
ing to be constructed for the Hardman Peck 
Piano Co., 138 Fifth Ave., at 433 Fifth Ave., 
has been awarded this week, to J. ODELL 
WHITENACK, 2451 West 18th St. The build- 
ing will be six stories with a facade of light- 
colored brick and limestone, measuring 25 x 
125 ft. No sub-contract has yet been placed. 
F. C. Stewart, 103 Park Ave., and Harry 
Allen Jacobs, 320 Fifth Ave. are Associate 
Archs. 

Plans for the new Washington Irving Girl’s 
High School, to be erected on the east side 
of Irving Pl., between 16th and 17th Sts., 
have been filed with the Superintendent of 
Buildings. The building will have a front- 
age of 184 ft. on Irving Pl, by 183.4 ft. on 
l6th St. and 166.6 ft. on 17th St., and will 
be eight stories high, or 132 ft. from the 
street level. The facade will be of brick 
and limestone, with entrances on both streets 
the main entrance being on Irving Pl., which 
will be ornamented with four Ionic columns 
two stories high. Twelve columns of the 
same height and of the Tuscan style of archi- 
tecture will ornament the rest of the Irving 
Pl. facade at the first and second stories. 
There will be 16 Tuscan columns on each 
street facade at the first and second stories 
making a total of 48 columns ornamenting 
the building. There is to be an open court 
trom the second floor up for light and venti- 
lation. The building will have $2 class-rooms 
and will accommodate 3,000 pupils the base- 
ment being equipped with a gymnasium and 
heating and ventilating plant. C. B. J. 
Snyder, Arch., and Supt. of School Bldgs,, 
Dept. of Education, estimates the cost at 
$600,000. The estimated cost of the build- 
ing when completed has been placed at $1,- 
131,106, which includes furniture and fixtures. 
JACOB A. ZIMMERMANN, 505 Fifth Ave. 
has secured the contract for mason work on 
the 16-story fireproof store and loft building, 
103 « 98 ft., from plans by Louis Korn, Arch., 
Fifth Ave. and 34th St., to be erected at 20 
‘o 26 West 22d St. by the Twenty West 
Twer ty-second Street Realty Co.. The struc- 
‘ure will cost about $600,000 and contain 
Cur electric elevators, mail chutes, sprinkler 
‘ystm and all other modern improvements. 


; N YORK, N. Y.—Bids are asked by the 
‘epartment of Public Charities until noon, 
Aug -9, for furnishing all the labor and 
_ is required for painting the roof of 
a ‘ity Hospital, Blackwell’s Island, the 
‘ty of New York; for furnishing all the 





lab od materials required for making al- 
po ns im the Infants’ Hospital, School 


r ceble-Minded Children, Pavilion A, 
ae a office building and school building, 
anc 'l's Island, the City of New York. 

an \NTIC CITY, N. J.—JAMES G. DOAK 
b 1240 Chestnut St., Philadelphia, have 
a warded the contract for the rection of 
ae. *”) addition to the St. Charles Hotel, 
hi City. It wili be a 15 story brick, 
ftra cotta amd concrete structure, aA x 121 


‘. ‘wey & Paiste are Archs. 
Pn ~ LANDING, N. J.—Plans have been 
3 1 for improvements to the Atlantic 


“ou vy jail and Clerk’s office, for which a 


one issue of $60,000 was recently author- 
zed. 

PHILADELPHIA, PA.—Ground has been 
broken for a church for the Bethany Pres 
byterian Temple, at 44d and Spruce Sts. It 
is to cost $00,000. Rev. Dr. Asa J. Ferry, 
Pastor. 

Pians by Andeison & Haupt for a 4-story 
and basement flat house to be built at the 
southwest corner of Slst and Wainut Sts., 
were filed with the Bureau of building In 
spection. The building will be of brick and 
terra cotta. 84.9 x 155 ft. in dimensions ‘and 
will -contain 24 6 and T-room suites each 
with a bath. The cost will be about $100,000 

Stuckert & Sloan have let the contract for 
the construction of a slow-burning ware- 
house, 339 North Third St., for Charlies Hak 
& Bro., to the PHILIP HAIBACH CON 
TRACTING CO., 26th and Thompson Sts. 

EASTON, PA.—Bids are asked by James 
Knox Taylor, Superv. Arch., Treasury Dept., 
until 3 p. m., Sept. 20, for the construction 
complete (including piumbing, gas piping, 
heating apparatus, electric conduits and wir- 
ing), of the U. 8. post-office at Easton. 

PITTSBURG, PA.—Ground has been broken 
for the proposed church for the Fourth Ave. 
Baptist Church. The architecture is to be 
Gothic and the cost $300,000. The building 
will face Bellefield Ave., with the chapei 
and Sunday School rooms facing Bayard St. 
The auditorium will seat 900 and the Sun- 
day School room 600, the two being so ar- 
ranged as to be thrown together. 

The contract has been let to MURPHY 
BROS., Sixth Ave. and Wood St., for a brick 
warehouse on Eighth St., below Penn Ave., 
for the L. H. Smith Co. 

Plans for a building on Chatham St., next 
to the Y. W. C. A. building, have been 
drawn by D. A. Crone, Arch., Conistoga 
Bldg. It is to be erected by Heller & Per- 
rin, who recently purchased the property. 
The lot is 40 x ¥6 ft., and the building to be 
erected is to be qa 5-story stee! column and 
brick structure with concrete foundation. 

A warehouse is to be built by Haugh & 
Keenan at Center and Euclid Aves. Through 
the Commonwealth Real Estate Co. the stor- 
age company secured a lot measuring %) x 
150 ft., running through to Commerce St., 
on which the new building will be located, 
at a cost of about $250,000. F, J. Osterling, 
Arch., Commonwealth Bidg., is at work on 
the plans tor the building. which is to be 
fireproof and of steel and reinforced con- 
crete construction. The building is to be 
twelve stories high and is to have an ag- 
gregate storage space of 2,000,000 cu. ft. As 
soon as tbe plans are completed ground will 
be broken for the erection of the building. 

CLARKSBURG, PA.—We are officially ad- 
vised that the Masonic Temple Association 
will build a 5-story structure, 47.6 x 155 ft., 
of brick, wood, stone and terra-cotta. Edwin 
E. Pruit, Y. M. C. A. Bidg., is interested ; 
D. K. Reed, Clarksburg, is Secy. 

ROSEMOUNT, PA.—The PENNOCK STEV- 
ENS CONSTRUCTION CO., 50 Church St, 
New York, has been awrded the contract for 
the erection of 75 bungalows at Rosemont, 
Pa., at a cost of $600,000. 

ERIE, PA.—Shattuck & Hussey, 153 LaSalle 
St., Chicago, Ill., Archs., are receiving esti 
mates until Aug. 23, for a building at Erie, 
Pa., for the Y. M. C. A., of Erie to be seven 
stories, 70 x 150 ft. and cost $175,000. It will 
be of steel, tile and pressed brick construc- 
tion, with terra cotta and stone trim, steam 
heat, marble, mosaic and tile work, to con- 
tain dormitories, billlard room, library, gym- 
nasium, natatorium and rest rooms. 


BALTIMORE, MD.—The BENJAMIN  F. 
BENNETT BUILDING CO., 123 South How- 
ard St., has been awarded the contract by 
the Fifth Regiment Veteran Corps, to erect 
an armory and drill hall, at 1112 Madison 
Ave. It will be two stories high with stone 
trimmings, electric lighting and steam heat. 

Behman’s Hall, 856 North Howard St., will 
undergo alterations, improvements, etc. Five 
alcoves are to be erected in front, while the 
facade of the main entrance is to be of 
ornamental tile, marble and plaster work. 
The entire front will be of pressed brick 
with stone trimmings; the interior is to be 
ner with new decorations and paint- 
ng. 

A. C, Meyer & Co., 118 West Lombard S&t., 
have commissioned Mottu & White, Archs., 
322 North Charles St., to prepare plans for 
the proposed warehouse at the southeast 
corner of Lombard and Hanover Sts., to 
take place of the building now occupied by 
H. P. Chandlee & Sons. It will cost $50,- 


000. 

ISRAEL SILBERSTEIN, 818 Equitable 
Bidg., has been awarded the contract for the 
erection of an apartment house on the north- 
east corner of Brookfield and Whitelock Sts. 
for the New Era Realty & Construction Co., 
from plans by Louis Levi, Arch., 610 Ameri- 
can Bldg. The building will be of brick and 
stone, semi-fireproof, three stories high, 67 
x 67 ft.. and will cost about $40,000. 


BALTIMORE, MD.—EDWARD WATTERS 
& CO., 532 St. Paul St., have been awarded 
the contract to erect a store and office 
building at the northeast corner of Charles 
and Franklin Sts., for Thomas O'Neill, 
Charles and Saratoga Sts. The company’s 
bids was $75,500 and work of the construc- 
tion will begin at once. -The building will 
be on the site of the old Athenaeum Club. 
It will front 62 ft. on Charles St., and 142 
ft. on Franklin St. 

HYMAN 8. RIPPEL, 7 Clay St., has been 
awarded the contract to erect a 6-story ware- 
house at Mosher and Elm Sts., for the In- 
ternational Harvester Co., care of W. H. 
Tudar, 34 East Pratt St. The bid was $75,- 
500. The plans for the proposed structure, 
which have been completed by W. G. Offen- 
del, Arch., of Chicago, call for a structure 
which will have a front 120 ft. by a depth of 
125 ft. Electric elevators will be installed. 
Steam ag one electric lighting are to 
be installed. e work of digging the foun- 
dation will Low begin at once. 

Owens & Sisco, Archs., Continental Bldg., 
have ——— the plans for the proposed 
office building, to cost $50,000, for the 
American Agrioeltarel Chemical Co., care of 
W. W. Baker, 710 Equitable Bldg. The 
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structure will have five stories, of brick and 
stone and will be fireproof, 20 x 83 ft. C. L. 
Reeder, Equitable Bidg., is Engr. 

Joseph Evans Sperry, Arch., Calvert Bldg 
has prepared revised plans for the depart 
ment store addition to be erected on Howard 
St., at Lexington, by Hochschild, Kohn & 
Co. The structure is to be eight stories high 
and will measure 100 x 52 ft. It will be 
of brick construction and fireproof. Henry 
Adams is Engr.-in-Charge. 

WASHINGTON, D. C.—The Secretary of 
the Treasury is considering the estimates of 
appropriations necessary for operating ‘ the 
Government in the next fiscal year and the 
architectural plans for the new building for 
the Departments of State, Justice and Com 
merce and Labor, and the Washington post- 
office. It is probable that the plans for the 
buildings will be opened to public competi- 
tion. On the three department buildings 
about $8,000,000 will be expended and 33,000,- 
GuU has been authorized for the new post 
office, which is to adjoin the Union Sta 
tion. James Knox Taylor is Superv. Arch., 
Treasury DVept., Washington, D. C. 

WASHINGTON, D. C The contract for 
the erection of the proposed clubhouse of the 
Chevy Chase Club has been awarded to the 
PAGE CONSTRUCTION CO., Hibbs Bidg 
The cost will be $100,000. It is expected the 
work of construction will be begun at once 
The new building is to be placed to the 
north of the present clubhouse and about on 
a line with it, and when it is finished the 
old building will be removed 

The old building at the northeast corner 
of Eleventh and H Sts., N. W., has been re 
moved and on that site is to be erected five 
2-story stores from planus prepared by B 
Stanley Simmons, Arch., 931 F St. The 
same architect prepared plans for the six 
2-story store buildings at the northwest cor 
ner of 14th and Irving Sts 

KEY WEST, FLA.—Bids are asked until 
noon, Sept. 6, by the Secretary of Agricul 
ture, Washington, D. C., for the completion 
of a reinforced concrete observatory building 
for the Weather Bureau, U. 8S. Dept. of 
Agriculture, at Sand Key, Fla. 

MEMPHIS, TENN.—A permit has been 
granted to the MURCH BROS. CONSTRUC 
TION CO., for constructing a union station 
for the Union Station Co. The permit pro- 
vides for the erection of a 3-story depot 
building, of brick and stone, concrete foun- 
dation and tile and concrete roof, at Second 
St. and Calhoun Ave., at a cost of $600,000. 

SANDUSKY, OHIO.—Bids will be received 
by the Board of Trustees of the Soldiers 
and Sailors’ Home at Sandusky, until Sept 
7. for the erection of nurses’ cottages and a 
warehouse in accordance with the plans and 
specifications prepared by Frank L. Pack 
ard, Arch., Hayden Bidg., Columbus, Ohio 
The plans are on file at the office of the 
Commandant, Gen. W. R. Burnett; J. L 
Cameron is Secy. of the Board of Trustees. 

COLUMBUS, OHIO.—The Knights of Py- 
thias of Columbus will erect a fireproof 10- 
story office building, 62% x 187% ft., to cost 
$500,000. 

Jacob S$. Goldsmith, Arch., Wyandotte 
Block, has prepared plans for a 3-story 
bank and office building for the Buckeye 
State Building & Loan Co., on West Gay 
St., where the Munich cafe is located. The 
building will have a frontage on Gay St. of 
41 ft., will be 95 ft. in depth, and is to be 
fireproof. The first floor will be used for 
banking purposes, the second for offices and 
the third for an assembly hall. The base- 
ment will be used for safety deposit vaults. 

A contract has been let to NICHOL & 
CARR, of Columbus, who were the low bid- 
ders for the erection of a freight house for 
the Toledo & Ohio Central Ry. Co. on West 
Broad St., at $64,300. J. A. Stocker is Ch. 
Engr., Columbus. 

The Central Ohio Paper Co., East Gay St.. 
will soon begin the construction at Gay and 
Young Sts. of a 5-story reinforced concrete 
paper warehouse. The plans for the new 
structure have been drawn by Otto Darst, 
Arch., Brunson Bldg. The construction of 
the building will be started at once so as 
to have it completed by December. 


AKRON, OHIO.—The Osborn Engineering 
Co., Osborn Bidg., Cleveland, having in 
charge the engineering work on the buildings 
of the B. F. Goodrich Co., has given out 
contracts for one of them. The contracts 
were given to HUNKIN-CONKEY CON- 
STRUCTION CO. for the general work and 
to T. H. BROOKS & CO., 3104 Lakeside 
Ave., Cleveland, for the steel work. The 
building will have five stories and will be 
eonstructed in the form of a hollow square, 
HOO x 100 ft. The construction will be of 
reinforced concrete with brick walls. 


DETROIT, MICH.—Norral Wardrop, 272 
Woodward Ave., has let the general contract 
for an addition to St. Mary’s Hospital, 242 
Antoin St., to CHARLES A. DE COSTER, 
139 Lucester Ave. 

Harry C. Stevens, Arch., 1004 Brush St, 
has let the general contract for a 4-story 
and basement apartment building, 3) x 103 
ft., containing 24 apartments, for Thomas 
T. Hollinger, 1032 Oakland Ave., to F. J. 
WHITNEY, 230 Warren Ave., West. Cost, 
$40,000. 


*DETROIT, MICH.—The Conners Bros. Co., 
of Lowell, Mass., desires to let the sub-con- 
tract for laying fireproof partitons in a 3 
story building at Detroit, Mich. The company 
will furish all material. 


KALAMAZOO, MICH —J. C. Llewellyn, 164 
Dearborn St., will receive bids on a 6-story 
building, 130 =x 100 ft.. to cost $300,000, at 
Kalamazoo, Mich., for J. H. Burke. It will 
be of reinforced concrete, steel and tile con- 
struction, with steam heating, electric pas- 
senger elevators, marble, mosaic and tile 
work. 


CHICAGO, ILL.—J. C. Liewellyn & Son, 
Archs.. 164 Dearborn St., will prepare plans 
for a $75,000 fireproof building for the Board 
of Education. W. J. Mack is Chn. Bldg. 
Com. 

A. S. Alschuler, Arch., Steger Bide.. has 
let the roofing to D. M. RICHARDS ROOF- 
ING CO., 238 3ist St., and sheet metal work 
to RYSBON & CO., for a building for Spie- 





gel, May, Stern Co. at 


St., four stories, 125 ISU ft.. to cost $125 
000, 

The same architect is re ving estimate 
on a 4-story warehouse. 0% iH) at 35th 
and Loomis Sts for Strau & Schran l 
will be of brick and mill nstru fire 
proof, with steam heating 

CHICAGO, ILI } Dunear \ S7 
Washington St is preparing | 
theatre building, 44 120 ft St 
and to be erected at Clark and W 
Sts It will be of brick, ste and terra 
construction, with steam hea I 
saic and tile work, and will have a seat 


capacity of S00. 





D. H. Burnham & Co., Archs., 9 Jack 
Boulevard, have let the following tra 
for a 3S-story building, 100 x 200 ft I 
masonry and carpentry to MELLIN cr 
fire escapes to A. A ATWOOD > work 
to EDWARDS & WARD; electric and sheet 


metal to J. ¢ McFARLAND; marble work 
to HENEY MARBLE CO electric’ work 
BEAVER ELECTRIC CONSTRUCTION CO 
hardware to P F, CORBIN izing 





PITTSBURG PLATE GLASS CO plum 
and steam heating to HANLEY-CASEY CO 
painting to J. BOBBE CO., and ornamenta 
iron work to STANDARD ARCHITECTURAI 
IRON CO The building will bs ected 
Washington Boulevard an r 





Chicago Machinery Exchang is N 
Canal St., and will be of concret ind ste 
fireproof construction 

julley & Andrew 115 Dearborn St 
eral contractor have il ¢ tr w k 
JOHN RACKY & SON, 282 Fifth Ave An 
the marble and tile work to the TAYLOR 
KING MARBLE CO., for a $50,006 buildin 
at Stanton Park, Vedder and Re« } for 
the Lincoln Park Comn loner H Ww 
West, Secy 

Emery Stanford Hail, Ar Ins L i 
St., is preparing plans for a buildir at 7TOth 
St. and Coles Ave for the Norwegian Ba 
tist Congregatior It to be 7 
built of pressed brick, with stone trin i 


roof, steam heat, art gla 
and mosaic work. 
EVANSTON, ILL.—G. A. Mayo 
born St., Chicago, has let m 


, oak trim, mart 





LEY & ANDREWS, 115 Dearborn St ind 
carpentry to J. JEFFREY, 79 Dearbor 5 
for a $40,000 building at Evanston, Il 

R. A. Keyes It will be of brick constru 


tion with hot water heating 





ROCK ISLAND, ILL.—Patton & Millet 
Archs., 149 Dearborn St.. Chicago, have ik 
the plumbing to CHANNEL & DUFWA, R 
Island, and vacuum cleaning system to the 
HOUSTON MFG. CO., for a $50,000 building 


at Rock Island, Il 

OAK PARK, ILL.—Patton & Miller, Arch 
140 Dearborn St., Chicago, have let the ger 
eral contract to GUY & MecCLINTOCK 2 
and Lake Sts., Chicago, for a building at Oak 
Park, Ill., for the Board of Education. Wil 
liam Hatch, Supt., to be of brick construc 
tion with steam heat. Cost, $50,000 

HUBBARD WOODS, ILL.—Marshall & Fox 
164 Dearborn St., Chicago, Ill... Arch have 
let the masonry contract to F. M. KREUSCH 
carpentry, to C. A. HILL; plumbing to J. J 
WADE & SONS; hollow tile work to NA 
TIONAL FIREPROOFING CO.; gs) 
to GRACE CORNICE CO.; 
WEARY & BECK, and glazing the 
SPRAGUE, SMITH CO., for a $40,000 build 
ing at Hubbard Woods, Ill., for R. F. Clinch 

ST. PAUL, MINN.—The contract for the 
general construction of the superstructure of 
the Y. W. C. A. building on Fifth St., near 
Washington St., has been awarded to th 
GEORGE J. GRANT CONSTRUCTION CO 
New York Life Building, St. Paul. It wil 
be five stories high, pressed brick and cut 
stone, fireproof. C. H. Bigelow, Jr., is Chn 
of the Com C. H. Johnston, 715 Capital 
Bank Bldg, is Arch. Cost, $250,000 

ABERDEEN, 8. DAK.—The Aberdcen 
Street Ry. Co. will begin the construction of 
ear houses in Aberdeen. Estimated cost i 
$100,000. Charles N. Herreid, Aberdeen, | 
Gen. Mer. 

*WARRENSBURG, MO.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treasury 
Dept., Washington, D. C., until 3 p. m., Sept 
21, for the construction, complete (including 
plumbing, ‘gas piping, heating apparatus, 
electric conduits and wiring), of the U. § 
post-office at Warrensburg, Mo 

HOUSTON, TEX A contract for the ere« 
tion of a $50,000 3-story warehouse ha 
been awarded to the H. L. STEVENS CON 
STRUCTION CO, by W. D. Cleveland & Son 
managers of the International Coffee Co., o 
Houston. The building is to be of rein 
forced concrete. It will have a frontage of 
45 ft. and a depth of 75 ft. The building 
will be built to conform with the shape of 
the lot, which has qa rear frontage of 7 ft 
The warehouse will stand at Fannin St. and 
Buffalo Bayou. 


BELLINGHAM, WASH.—The contrac: 
the construction of the Bellingham arm 
for which $75,000 was appropriated by th« 
Legislature last year. was awarded to 
GEORGE McKENZIE, of Everett, Wash... ré 
eently by the Bellingham Armory Commis 
sion, at Olympic, Wash. His bid wa 
approximately $62,000. The Board awarded 
the contract for furnishing the plumbing a 
heating supplies to DP. H. KING, of Seattle 
whose bid amounted to $4,983 It also au 
thorized certain changes in the plans and 
specifications for the armory, which include 
chiefly, the use of hard maple instead of fir 
in the floor of the drill hall. Noted last 
week. 


SEATTLE, WASH.—We are officially ad 
vised that plans are being prepared by 
Gagein & Gaggin,. Archs., University Block 
Syracuse, N. Y., for a 40-story office build 
ing, to be constructed at the corner of Sec 
ond Ave. and Yesler Way, for L. C. Smith 
This building is to be fireproof throughout 
and is estimated to cost $2,000,000. 

A school building will be erected where the 
old Denny school now stands on Fifth Ave., 
in the Denny Regrade District, when the 
present structure is demolished. which will 
be during June, 1911. Workmen are now 
tearing down the west wing, which is di- 
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rectly in the path of the graders, but the 8-in., earth, $1; boulder, $1.30; 6-in. 


balance of the building will be occupied 
until the close of the school year next June. 

George C. Dietrick & Co., Globe Bidg., has 
completed plans and will begin the construc- 
tion of a brick business and hotel building, 
60 x 111 ft., for Martin Paup, 3711 47th Ave., 
South. The building will be located at the 
northwest corner of First Ave. and Blanch- 
ard St. and will cost about $47,000. It will 
contain considerable steel and concrete in 
the construction and will be three stories 
high on First Ave. and five at the rear. 
There will be three store rooms on the 
ground floor. George C. Dietrich & Co, pre- 
pared the plans some time ago, but the 
proposition was delayed pending negotiations 
for a loan. The site has been occupied by a 
2-story frame structure, which is being 
wrecked, and excavation work will start 
within a few days. 


PORTLAND, ORE.—The Oregon Electric 
Ry. Co. has purchased additional property 
between Clay and Montgomery Sts., at Port- 
land, adjoining its present terminals, on 
which it will build new freight terminals. 
Guy W. Talbot, Portland, is Vice-Pres. and 
Gen, Mer. 

SALEM, ORE.—The Masons are to to erect 
a 6-story building on their property at the 
corner of High and State Sts. Estimated 
cost of the building is $150,000. The Build- 
ing Committee is composed of D. Fry, A. 
Frazer and M. Meyers. Bids will be received 
until Sept. 5. 


BAKERSFIELD, CAL.—The Aiken Rein- 
forced Concrete Co., Union Trust Bldg., is 
preparing plans for and will build a 4-story 
reinforced-concrete hotel building at Bakers- 
field for Mrs. L. Harding, of Berkeley, Cal. 
Estimated cost, $50,000. 


LOS ANGELES, CAL.—Paul C. Pape, 
Arch., Pacific Electric Bidg., has drawn 
plans for a 5-story and basement apartment 
house of reinforced concrete. to be erected 
at Sixth and Rampart Sts., for the Rampart 
Investment Co. It will be 131 x 90 ft. and 
fireproof, with all interior partitions of hol- 
low tile. The Kahn system of floors and 
roofing will be used throughout. The build- 
ing will contain 144 rooms and 50 bath 
rooms. Estimated cost, $170,000. 


WATER SUPPLY—IRRIGATION, 


(*Denotes that this work is advertised wa 
Engineering News.) 


PORTLAND, ME.—Bids will be received by 
the Trustees of the Portland Water District, 
Portland, until noon, Sept. 12, for 14 miles 
of pipe. Plans may be seen and specifi- 
cations, forms of proposal, bond and contract 
obtained at the office of C. W. Fenn, Engr. 
of the Trustees, 11 Exchange St., Portland, 
and at the office of Hazen & Whipple, Con- 
sulting Engrs, 103 Park Ave., New York. 
Bids will be received for 48-in. steel pipe, 
plates 4 in. to % in. thick, delivered and laid 
complete; 42-in. c. i. pipe, delivered; laying 
12-in. c. 1. pipe. These are alternate bids 
and the award will be made for only one 
form of pipe. 


DALTON, MASS.—All bids opened on Aug. 
6 by the Commissioners of the Fire District, 
John Hardeman, Supt., for water-works im- 
provements, have been rejected. New bids 
will be received until Aug. 19. It is pro- 
posed to take the water from Cady Brook in 
Hinsdale for the purpose of increasing the 
present supply. Estimated cost, $30,000. 
Barnes & Spalding, of Pittsfield, are Engrs. 


BOSTON, MASS.—Bids will be received un- 
til Sept. 1 by L. K. Rourke, Supt. of Streets, 
for delivering and erecting two main steam 
turbine-driven centrifugal pumping units at 
Calf Pasture pumping station, Dorchester, on 
foundations already in place. 


CHELSEA, MASS.—We are officially ad- 
vised that bids were received on Aug. 1, 
by the Metropolitan Water and Sewerage 
Board, 1 Ashburton Pl., Boston, for laying 
1,080 ft. of 36-in. and 730 ft. 30-in. c.-i. 
water pipe at Chelsea: MICHAEL RUSSO, 
240 North St., Boston, $9,751 (awarded con- 
tract); L. Devincenzi & Co., Boston, $10,- 
560; Coleman Bros., Boston, $12,081; Bryne 
Contracting Co., Boston, $12,930; John E. 
Palmer, Boston, $13,321; Thomas Bruno, 
Revere, $13,484; Charles M. Callahan, Bos- 
ton, $13,516; John J. Falvey, Somerville, 
$14,304; Commonwealth Construction Co., 
Boston, $14.728. Dexter Brackett is Ch. 
Ener. 


SAUGUS, MASS.—Rids were received on 
Aug. 1 as follows by the Selectmen, George 
Quarmby, Chn., for furnishing and lay- 
ing about 12,700 ft. of 10, 8 and 6-in. stand- 
ard c.-i. water pipe, two 10-in., two 8-in. and 
five to ten 6-in. standard gate valves, five to 
ten hydrants of approved make, nine to four- 
teen telescopic iron gate boxes and covers: 
Joseph P. Rourke & Co.—10-in. pipe, $1.45 
per foot; S-in., $1.15; 6-In., $1.10; gate 
valves, 10-in., $30; 8-in., $25; 6-in., $20; 
hydrants, $75. James T. Russo—10-in., $1.67; 
8-in., $1.17; 6-in., $1.28; gate valves, 10-in., 
$30; 8-in., $22; G-in., $15; hydrants, $33; 
gate boxes, $5. Byrne Contracting Co.—10- 
in., $1.82; 8-in., $1.59; 6-in., $1.89; gate 
valves, 10-in., $30; 8-in., $20; 6-in., $12; 
hydrants, $35; gate boxes, $4. Jose Mor- 
rell—10-in., $1.2; 8-in., 96 cts.; 6-in., 
cts.; gate valves, 10-in., $49.60; 8-in., 
$29.50; 6-in., $8: hydfants, $31.50; gate 
boxes, $3.25. Coughlan & Shields Co.—10- 
in., $1.39; S-in., $1.15; 6-in., 84 cts.; gate 
valves, 10-in., $30; S-in., $21; 6-in., $15; 
hydrants, $33; gates boxes, $6; rock exca- 
vation at $3.50 per cu. yd. Coleman Bros.— 
10-in., $2.07; 8-in., $1.67; 6-in., $1.35; gates, 
10-in., $25; S8-in., $25; 6-in., $12; hydrants, 
$40; gate boxes, $6; rock excavation, $5 per 
cu. yd. H. D. Hall & Co.—10-in., $1.84; 8- 
in., $1.60; 6-in., $1.48; gates, 10-in., $23; 
8-in., 20; 6-in., $12; hydrants, $41.50; boxes, 
$5. Thomas Fitzgihbons—10-in., $1.66; 8-in., 
$1.43; 6-in., $1.20; gate valves, 10-in., 
oe S-in., $22.50; 6-in., $17.50; hydrants, 
40; gate boxes, $6. Thomas Bruno—}0-in., 
$1.80; S8-in., $1.50; 6-in., $1.50, no figures 
on balance of contract. George F. West—10- 
m., earth ditch, $1.30; boulder ditch, $1.60; 
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earth, 
80 cts.; boulder, $1.10; hydrants, $55; gate 
valves, 10-in., $30; 8-in., . H. G. Porter— 
10-in., $2.24; 8-in., $1.77%; G-in., $2.54%; 
no figures on balance of contract. John E. 
Palmer—10-in., $1.30; 8-in., 90 cts.; 6-in. 
75 cts.; gate valves, 10-in., $27; 8-in., $18 
6-in., $12; hydrants, $38; gate boxes, $4; 
excavation at $4.50 per cu. yd. W. B. 
Bryne—10-in., $1.20; 8-in., $1; 6-in., 70 cts.; 
gate valves, 10-in., $27; S-in., $18; 6-in., 
$12; hydrants, $32; gate boxes, $3.75; rock 
excavation at $4.50 per cu. yd. In the speci- 
fications there was no item calling for bids 
on the excavation and some of the bidders 
added while others did not refer to it. 


*ITHACA, N. Y¥.—We are officially advised 
that bids were received as foilows on 
Aug. 10 by the Mayor and Board of Public 
Works for about ¥,000 lin. ft. of Class B, 
24-in. c.-i. pipe, with such special castings 
as are needed for the same, to be manufac- 
tured according to the Standard Specifica- 
tions of the American Water Works Asso- 
ciation for Cast Iron Pipe and Special 
Castings: Utica Pipe & Foundry Co., c.-i. 
pipe, $22.25; specials, $50. U. 8. Cast Iron 
ripe & Founary Co., 71 Broadway, New 
York, $21.65 and $50. R. D. Wood & Co., 
Philadeiphia, $22.50 and $49.50. 

c. Il. Pipe Co., $22.19 and $46. Donaldson 
Iron Co., $22.40 and $50. Donald F. Mc- 
Leod is City Engr. 

NEW YORK, N. Y.—Bids are asked by the 
Department of Water Supply Gas and Elec- 
tricity until 2 p. m., Aug. 24, for furnishing, 
delivering and laying water mains and ap- 
purtenances in Southtield Boulevard, in Park- 
inson, Grassmere, Clove, Danube, Vanderbilt, 
Seaside, Guyon, Burgher and Osgood Aves., in 
Elizabeth, Marie, Gordan, Grove, Court and 
Van Duzen Sts., in First and Simonson 
Places, in New Dorp Lane and in Fingerboard 
and Richmond Roads Boro. Richmond, and 
for hauling and laying a suction main and 
appurtenances in Madison, Post and Jewett 
Aves. and in the Grounds of the West New 
Brighton Pumping Station. 


EDINBORO, PA.—Contract for construct- 
ing water-works, bids opened on Aug. 5, 
has been awarded to M. D. REYNOLDs, of 
Edinboro. Whitman & Brown, Chapin 
Block, Buffalo, N. Y., are Engrs. 

SMITHTON, PA.—Bids will be received 
about Sept. 1, by the Smithton Blectric light 
& Water Co., for water-works improvements, 
to cost about $10,000. John Hengsteller, of 
Scottdale is Engr. 


RENOVO, PA.—Contract for the construc- 
tion of the new reservoir for the Pennsyl- 
vania R. R. Co., here has been let to 
THOMAS E. NEYLON. 

NEW CUMBERLAND, PA.—Contracts for 
the Riverton Consolidated Water Company’s 
new filtration plant and pumping station at 
New Cumberland was let on August. 2, to 
FRANK BOMGARDNER, of Harrisburg. 
The new plant will be erected on the site 
of the old Ross mill along the Yellow 
Breeches Creek. The buildings will be of 
concrete and the machinery of the latest 
type. The filtration tank will be installed 
by the PITTSBURG FILTER CO. 


EMPORIUM, PA.—Contract for the en- 
largement of the Emporium Water Company's 
system has been awarded to APPLEGATE 
& SONS, Bradford, Pa., at $37,000. The work 
consists of the erection of a reservoir of 3,- 
500,000 gallons capacity and the laying of 
pipe to Emporium. 

BALTIMORE, MD.—The BENJAMIN  F. 
BENNETT BUILDING CO., 123 South 
Howard St. has been awarded contract by 
the city for the erection of the pumping sta- 
tion for high pressure system on South St. 
between Lombard & Pratt Sts., at $148,800. 
The building will be two stories, 74 x 140 ft., 
concrete and steel, slag roof, gas and electric 
lighting, plumbing. Daniel Banks is Engr. 
Bids were opened on Aug. 10. 

RUTHERFORDTON, N. C.—See item under 
Light and Power Plants. 


FORT MOULTRIE, 8S. C.—R. L. Car- 
michael, constructing Q. M., U. S. A., Fort 
Moultrie, has awarded contract to SIMONS- 
MAYSANT CO., Charleston, 8S. C., for the 
construction of three concrete reservoirs for 
fire purposes at $6,627. Bids were opened on 
July 29. 

GADSDEN, ALA.—Contract for construc- 
ting water-works station, filters, etc., bids 
opened Aug. 4, has been awarded to the GEN- 
ERAL CONTRACTING AND CONSTRUC- 
TING CO., of Atlanta, Ga. MHazelhurst & 
Anderson, Atlanta, are Engrs. 


CLEVELAND, MISS.—Bids for furnishing 
labor and material for a complete water- 
works plant for the town will be received 
until 3 p. m., Sept. 6, by the Mayor and 
Board of Aldermen. Synopsis of specifica- 
tions and proposal sheets can be obtained 
from Xaxier A. Kramer, Engr., Mag- 
nolia, Miss. Plans on file in office of the 
Mayor and in the office of the engineer in 
Magnolia, 


GEORGETOWN, KY.—Bids will be re- 
ceived by ‘the City Council until Aug. 25, for 
the construction of a water purification 
plant. Alex. Potter is Consulting Engr., 
114 Liberty St., New York. 


LOUISVILLE, KY.—Bids were opened on 
July 30 by the Louisville Water Co., Theo- 
dore A. Leisen, Ch. Engr. and Supt., for 
cleaning out the mud from both sections of 
Crescent Hill reservoir and concreting the 


bottom of both basins, as follows: (a) 90,000 


cu. yds. mud to be removed, (b) laying 11,- 
000 cu. yds. concrete, prices per cu. yd.: 
Adams & Cullen of Louisville, (a) 58 cts.; 
(b) $7.90; total, $139,100; Henry Bickel & 
Co., (a) 62% cts., (b) $6.75; $130,500; 
MANSFIELD ENGINEERING CO., of_ In- 
dianapolis, Ind., (a) 49 cts., (b) $4.95; $98,- 
550 (awarded contract). 

Bids will be received until Aug. 26 by the 
Board Public Works, R. G. McGrath, Secy., 
for erecting fire hydrants on numerous 
streets. 


BARNESVILLE, OHIO.—Bids will be re- 
ceived until Aug. 23 by the Board of Trus- 
tees of Public Affairs, A. J. White, Clk., 
for furnishing material and laving 6,550 ft. 


of 6- and 4-in. pipe and placing eight hy- 
drants. 

STEUBENVILLE, OHIO.—Bids will be re- 
ceived until Aug. 19 by the Board County 
Commissioners, Sherman M. Floyd, Cik., 
for constructing a concrete reservoir at 
the County Infirmary. 

RUSHVILLE, IND.—Bids will be received 
by A. T. Mahan, Supt. Municipal Water and 
Light Plant, until Aug. 23, for pumping 
machinery, tank and tower. 


*EVANSVILLE, IND.—Bids will be received 
by the city until 10 a, m., Sept. 29, at the 
Water Office, City Hall, for furnishing and 
erecting two steam driven pumps, or pump- 
ing engines, for supplying water to the fiitra- 
tion plant of the city water-works. Each 
engine shall have a capacity of 12,000,000 
gallons per 24 hours against a total lift vary- 
ing from 13 ft. to 62 ft., including suction 
and discharge heads and friction. The pumps 
must be accommodated in a portion of a 
masonry pit about 52 ft. in diameter, by 61 
ft. deep. The machinery is perferred hav- 
ing steam ends at top of pit. Bids are re- 
quested on all types of pumping apparatus 
adapted to the conditions, including centrifu- 
gal and plunger pumps. John W. Alvord and 
Charles B. Burdick are Engrs., Chicago, Ill. 

*DETROIT, MICH.—Bids are asked by the 
Board of Water Commissioners unti] noon, 
Sept. 20, for building and erecting a pump- 
ing engine at the water-works yemping sta- 
tion, engine to be of 25,000,000 U. 5S. gallons 
moeets in 24 hours. Benj. F. Guiney is 

ecy. 


MANISTEE, MICH.—Bids will be received 
by the Board of Water Commissioners, John 
Seymour, Pres., until Sept. 1 for furnishing 
and constructing complete, ready for use, a 
12-in. c. 1. pipe river crossing. John W. Al- 
vord and Charles B. Burdick, 1212 Hartford 
Bldg., Chicago, Ill., are Engrs. 

GRAND RAPIDS, MICH.—Hering and Ful- 
ler, Engrs., 170 Broadway, advise us that 
bids will be received at Grand Rapids, about 
Sept. 8, for concrete basins in connection 
with the new filtration plant. Included in 
this work will be about 35,000 cu. yds. of 
earth work and about 7,000 cu. yds. of con- 
crete masonry. 


DUNDEE, ILL.—Contract for laying water 
mains, furnishing hydrants and valves; bids 
opened on Aug. 1, has been awarded to 
THOMAS IGLEHART, 217 La Salle S&t., 
Chicago, at $9,966. The W. S. Shields Co., 
of Chicago, are Engrs. 


VANDALIA, ILL.—See item under Light 
and Power Plants. 


WESTFIELD, ILL.—The Town Board on 
Aug. 5, considered the proposition of putting 
in a new water plant and tower and it was 
decided to appoint a committee, 


FRANKLIN PARK, ILL.—Bids will be re- 
ceived until Aug. 20, by the village for fur- 
nishing machinery for the pumping plant. 
H. I, Emerson is Engr., 1118 Chamber of 
Commerce Bldg., Chicago. 


*MARSFIELD, WIS.—Bids will be received 
by the Water and Light Commission until 
noon, Aug. 22, for digging, constructing and 
furnishing all material for a concrete reser- 
voir, also repairing old reservoir. The new 
reservoir to be 50 ft. in diameter by 25 ft. 
deep. Plans and specifications may be seen 
at the Water and Light Office, City Hall. 
Louis B. Carl is Secy. 


TAMA, IOWA.—All bids opened by the 
City Council, on Aug. 4, for 2,400 ft. of 4- 
in. water main four hydrants, etc., have 
been rejected. New bids will be received by 
the City Clerk until Aug. 22. 


MINNEAPOLIS, MINN.—The U. S. CAST 
IRON PIPE & FOUNDRY CO., 217 La Salle 
St., Chicago, secured contract for 60,000 ft. of 
water pipe, to consist of about 6,000 tons, 
at $24 to $24.50 per ton total cost, about 
$150,000. Andrew Rinker is City Engr. 


RUGBY, N. DAK.—Bids were opened on 
July 25 by Henry Nelson, City Audr., for 
constructing 6 and 4-in. water mains in 
Second, Third, Main, De Smet and Foster 
Sts., about 9,667 lin. ft. pi and 18 hy- 
drants, L. W. SCRUTH of Fargo, has been 
awarded contract at $11,327. Other bids 
were: Gilbert W. Haggart, Fargo, $12,076; 
Frazer & Danforth, Rochester, Minn., $11,- 
pong W. D. Lovell, Minneapolis, Minn., $12,- 


BELLE FOURCHE, 8S. DAK.—The Secre- 
tary of the Interior has awarded contract to 
the PITTSBURG VALVE FQUNDRY & 
CONSTRUCTION CO., Pittsburg, Pa., for 
nine 58-in. balanced valves for use in regu- 
lating the discharge of water from the reser- 
voirs under the North Platte irrigation pro- 
ject in Nebraska and Wyoming and the 
Belle Fourche irrigation project in South 
Dakota. The contract price for each vaive 
is $3,890, the total for the nine being $35,010 
with transportation added the cost delivered 
at the projects will be about $37,560. 


SANDERS, MONT.—Bids will be received 
at the office of the Secretary of Yellowstone 
Irrigation District, at Sanders, until Sept. 
8, for the ehlargement and extension of San- 
ders irrigation canal. Estimated cost, $170,- 
000. Henry Gerharz Engineering Co., of 
Billings, Engrs. 


NEWPORT, ARK.—The Newport Water, 
Light & Power Co. has awarded to the 
ROBERTS FILTER MFG. CO., Sixth and 
Columbia Aves., Darby, Philadelphia, Pa., 
contract for constructing a filter plant here 
at about $6,500. 


*HAMBURG, ARK.—Bids will be received 
by the Board of Improvement District No. 
2, of Hamburg, until 12 o’clock noon, Aug. 
31, for furnishing material, machinery and 
constructing a system of water-works and 
electric light plant for the city. Willis E. 
Ayres is Engr., Randolph Blidg., Memphis, 
Tenn. 

DURANGO, COLO.—The Florida Mesa Ir- 
rigation District has voted $1,0€0,000 of 
bonds for the construction of ditches and 
reservoirs for the irrigation of 5,000 acres 
of land. Work on the project will commence 
soon. 


LAS CRUCES, N. MEX.—The New Mexico 


Colle of ulture has let contract to 
Oo. Hq BROWN for the construction of a 


Vol. 64. 


@ concrete reservoir to hay. 
of ,000 gallons. 

TACOMA, WASH.—The city 
award contracts for the constru 
first unit of the city’s $2,0 
River gravity system. The firs: 
prises the intake, settling basin, 
nels Nos. 1 and 2, and river 
is estimated to cost $62,500, 
being as follows: Intake, $5.1: 
basin, $5,000; drain, $5,000; tu: 
$34,000; tunnel No. 2, $5,000; riy. 
$6,000. Nicholas Lawson is Com 
Water. 


PORTLAND. ORE.—Contracts 
mains were awarded on Aug. 2 py 
Board as follows: To JAHN (\ 
TION CO., for mains in Brazil, A 
Thurman Sts. at $25,869; to 
STEVENSON, for mains in East 
ton and Hancock Sts. at $7,188; « 
IRON & STEEL CO., mains in kx 
son St. and Mississippi Ave., at 
NATIONAL CONSTRUCTION CO 
Fourth St., at $5,987, and BAR 
PHALT CO., mains in East Gibs: 
$24,571. 

TWIN FALLS, ORE.—A contra 
gating $500,000 has been awraded 
ALD GRANT & CO. and CONWAY) 
HITE and active construction 0: 
Jerome reserve reservoir of the N 
Twin Falls tract, to be situated . 
miles northeast of the town has by 
tuted with a view to having the gr: 
tion of the work completed during 
ent season. 

SAN FRANCISCO, CAL.—The Spr 
ley Water Co., of San Francisco 
to let a contract for the constructi 
Calaveras dam, about 30 miles {: 
Francisco and twelve miles from + 
road, at an elevation of 560 ft. at 
at a fixed price per cu. yd. with « 
tions covering different materials in 
tion and fill. The design of the d 
reinforced concrete face with a ba 
earth, rock and gravel, the center 
the dam as projected is over 200 
a crest length of about 800 ft. Th 
Sary eqtipment will probably inci 
or more steam shovels. Samuel Stor: 
Wright & Callender Bldg., Los Anz 
Engr. 

The Sacramento Valley Irrigation 
awarded contract it is reported for « 
ting the structure carrying the cana 
under Willows and Walker Creeks 
STANLEY CONSTRUCTION CO., 
Francisco. 


DAUPHIN, MAN.—Bids will be r 
until Sept. 1 by J. W. Johnston, Secy 
for the following contracts: (a) pip: 
for water-works and sewers; (D) ¢ 
and special castings; (E) fire hydra 
valves ; (1) dam and gate house; (\ 
ing gravity main, nine to ten mii 
sewer pipe; (W) wood stave pipes 
man & Power are Engrs., Toronto, 0: 
Winnipeg. 


SEWERAGE. 


(*Denotes that this work is advertised in 
Engineering News.) 


GREENFIELD, MASS.—Bids will 
ceived until Aug. 20 by the town 
construction of an intercepting and 
concrete and pipe sewer of 24 and ‘)-in 
diameter. Estimated cost, $35,000 to $50,- 

H. G. Chapin is Town Engr. 

NEW YORK, N. Y.—Bids will be received 
by the Commissioner of Water Supply, Gas 
and Electricity until 2 p. m., Aug. 24, for 
furnishing all the labor and materials re- 
quired to construct and erect the siudge 
trenches, sludge beds and fences and gates 
for the sewage disposal plant at the Village 
of Mount Kisco, N. Y. Henry S. Thompson 
is Comr. 

Bids were received as follows on Aug 
11 by Cyrus C. Miller, Pres. Boro. The 
Bronx, for constructing sewers and appur- 
tenances in (a) Hoe Ave., between Boston 
Road and East 174th St.; in Vyse Ave., be- 
tween Boston Road and East 173d Si. and 
in Bryant Ave., between East 176th St. and 
East 173d St. and Longfellow Ave., between 
East 176th St. and East 173d St.; in Boone 
Ave., between East 176th St. and the summit 
south of East 172d St.; in East 173d St., be- 
tween West Farms Road and Longfellow 
Ave. (b) Oakland Pil., from Belmont Ave 
to Prospect Ave., and setting cur) where 
necessary. (c) Grote St., from East 182d 
St. to Southern Boulevard. (d) Repaviug 
with redressed granite block paveme: on 4 
concrete foundation the roadway o! North 
Brook Ave., from Westchester Ave East 
156th St.: Perrillo & Shield, (a) *i7,449; 
Frank Del Balso, (a) $66,340; Briggs & Me- 
Laughlin, (a) $68,638; Michael Marrone, (a) 
$61,178; Stanton Const. Co., (a) $50.59; P 
F. Brennan, (a) $62,890;. Jos. Burns, (a) 
$62,490; B. C. Murray, (a) $69,617: Aneita 
Con. Co., (a) $60,051; Barber Asph.!' Pav- 
is Co., 30 Church St:, New York, $6,- 

, (c) $12,405; Hastings Pavement Co. 
(b) $7,245, (c) $12,595; Asphalt C 
Co., 187th St. and Madison Ave., \ 
(d) zeae: Atlanta Contracting 
$16,102. 


NEW YORK, N. Y.—Bids are 2 
noon, Aug. 30, by George Cromw 
Boro. Richmond, for furnishing a! 
and materials required for cons 
ees combined sewer in Joh 
Osgood Ave. to Prince St., and 
St., from John St. to a point al 
north of Vanderbilt Ave., in Sew 
trict No. 3-C, in the Second Wa: 
with all work incidental thereto. 

TROY, N. Y.—Bids will be re 
Aug. 19 by the Board of Contra 
ply, James M. Riley, Secy., for 
a sewer of salt glazed vitrified 
m portions of Hudson and other 

YORKVILLE, N. Y.—Plans an: 
tions for the construction of § 
Seer on Aug. 5 by the Boa 
ees. 


#*FORT HANCOCK, N. J.—Bids 
ceived by Frederic H. Smith, « 
. M., U. 8. A., until noon, A 
constructing a sewer outlet at Fo 









































S::plement—August 18, 1910. 


\DISON, N. J.—We are officially ad- 
nat bids were received as follows on 
by the Borough for the construction 


Aus 
° Ive miles of sewers from 8 to 18 
.. nate with manholes, flushtanks and 
in. ppurtenances, and a small sewer ejec- 
oth: ) PY CHARLES IPPOLITO, Orange, 
N. $67,335 (awarded contract) Bond & 
M y, Weehawken, N. J., $69,856; Jersey 
Pa Corporation, $70,529; Antonia Costa, 
or $70,761. D’Amito & Stefanelli, New- 
. \ J. $72,374. Hudson Terminal Con- 
aren Co., 50 Church St.. New York, 
$7; 28. Donovon & Benson Bayonne, N. J. 
=. 53 Joseph B. O'Rourke & Co., Boston, 
M $81,369. Marrone Construction Co., 


x. York, $87,117, Joseph A. Christie, 


N. ark, $88,519. Martin & Miller, Roselle 
P N. J., $88,524. Miele & Bruns, New- 
ar 393.051.. John McNabb, Bound Brook, 


N $96,777. Charles Crawford Brooklyn, 
¢; 139. Madsen Construction Co., Long 
B N. Y., $108,081. Engineers estimate, 
&7 » Hering & Fuller, 170 Broadway, 
N vork, are Engrs. 

TH FORK, PA.—Contract for con- 
ng pipe sewers, from plans prepared 
by P. Thomas, of Johnstown, has been 
ay ito WILLIAM T. BURKETT, of 
¢ Fork, at $5,835. Contract for furnish- 
pe was let to J. W. WALTERS, of 
J wn, 

\ T VIEW, PA.—Bids are asked by the 
B -h until noon, Oct. 1, for the construc- 
tion of main sewers and a disposal plant. 
Tr ble & Miller are Engrs., Fourth Ave., 
Pittsburg, Pa. 

+: \LTIMORE, MD.—Bids for constructing 
lateral sewers in District 14, Sanitary Con- 
tr No. 55, for furnishing coal and ash 
onveying plant, Sanitary Contract No. 56, 
Ww he received at the office of J. Sewell 
Thomas, City Register, addressed to the 
Boord of Awards until 11 a. m., Sept. 7, 
Ay ximate quantities are: Lateral sewers 
in strict No. 14, Sanitary Contract No. 
55. 29.000 lin, ft. vitrified pipe sewers, 8-in. 
‘+= 4n. diameter; 30 lin. ft. brick and con- 
sewer, 30-in. diameter; 10,000 lin. ft. 
house connections. Calvin W. Hendrick 

Engr. Sewerage Comn. 


*WASHINGTON, D. C.—Bids are asked 
by the Commissioners of the District of Co- 
jumbia until 2 p. m., Aug. 29, for the con- 
struction of sewers in the district. 


ROANOKE, VA.—Bids are asked by the 
ity until noon, Aug. 23, for the construc- 
tion of sewers in several streets. W. L. 
Craft is City Clk. 

BECKLEY, W. VA.—See item under Streets 
and Roads, 

NEW ORLEANS, LA.—W. J. Hardee, City 
Ener, has recommended that the bids of 
the Standard Paving & Construction Co., of 
New Orleans, at $20,291. for construction of 
subsurface drainage on Howard Ave., and of 
Barber Asphalt Paving Co. for subsurface 
irainage for De Soto St. repaving be ac- 
epted. 

UNION CITY, TENN.—The city has award- 
ed contract to SULLIVAN & LONG, Besse- 
mer, Ala., at $28,484, for constructing sew- 
erage system, including septic tank, flush 
tanks, etc, 

GEORGETOWN, KY.—Bids will be_ re- 
eived by the City Council until Aug. 25 for 
the construction of 1,035 ft. of 42 and 36-in. 
reinforeed-concrete storm water drain. Al- 
exander Potter is Consulting Engr., 114 Lib- 
erty St., New York. 

*WINCHESTER. KY.—Bids will be re- 
ceived by J. A. Hughes, Mayor, until 1 p. 
m., Aug. 30, for furnishing al] materials and 
laying complete about 8% miles of sewers, 
varying in-size from 6 ins, to 15 ins. in di- 
ameter, together with all manholes, lamp 
holes, flush tanks, ete. Bids will also be 
received until the same hour for sewer bonds 
foe $65,000. Dr. M. 8S. Brown is Chn. Sewer 
om. 


LAKEWOOD (Cleveland post-office), OHIO. 
Bids will be received until Aug. 29 by B. 
M. Cook, Village Clk., for constructing sew- 
ers in Hird St. and Northland Ave. Will- 
iam H. Evers Engineering Co., is Engr., 332 
The Arcade, Cleveland. 


NEWBURG HBIGHTS (Cleveland post-of- 
fice), OHIO.—Bids will be _ received until 
Sept. 3 by A. W. Shatts, Village Clk., for 
constructing sewers in Alpha, Beta and 
Bridgeview Aves., Cuyahoga and_ other 
streets| Ralph Hecker is Engr., 720 Blec- 
tric Bldg., Cleveland, 


LORAIN, OHIO.—Bids will be received 
until Aug. 23 by_the Board Public Service, 
L. B. Johnston, Clk., for constructing sani- 
tary sewers in Bast 32d St., Denver and 
East Erie Aves. 


GALION, OHIO.—We are officially advised 

that bids were received as follows on Aug. 1 
by the city for sanitary sewer laterals. Con- 
tracts have been awarded as follows: Dis- 
riet 3, U. 8. CONSTRUCTION CO., Colum- 
bus, Ohio, at $3,792; District 6, W. H. 
RALSTON, Mt. Vernon, Ohio, at $3,579; Dis- 
trict ‘. C. L. ALLEN, Marion, Ohio, at $7,- 
san District 8, A. J. STOUGH. Galion. at 
88.46; District 9, C. L. ALLEN, at $9,773; 
District 11, W. H. RALSTON, at $2,709. 
A. O. Theobald is City Engr. 


pLAYTON, OHIO.—Bids are asked by the 
We ‘tment of Public Works until noon, Aug. 
*, ‘or constructing storm water sewers in 
oo ms of Glendale Ave., Sixth St., Clover 
and Nawker Sts. and Germantown St. T. 
C. Fly is Dir, 

ome ASANT RIDGE, OHIO.—tThe village 
ja nstruct @ sewerage system and sewage 
‘sposal plant. Estimated cost, $175,000. 





be, AWARE, OHIO.—Resolutions have 
. ‘dopted by the City Council declaring 
i s ‘sary to construct a sewer in Liberty 
~ m Lincoln Ave. to Fountain Ave. and 
e er in North Sandusky St. to the 


a's Home Campus. 
“IANAPOLIS. IND.—Bids will be re- 


celv.) until 10 a. m., Aug. 19, by the Board 

of 3? oe ee the ecoctrorten of a 
wer with appurtenances bi 

aie. pee Of Olive, Bt. trom "the fret 

Bia» H. Miller ts City Engr. 





ENGINEERING NEWS. 


FORT WAYNE, IND.—Frank Randall, City 

Engr., has been ordered by the Board of 
Public Works to prepare plans for the con- 
struction of a large trunk sewer and the 
dredging of Indian Creek. Bids will be 
asked. 

GRAND RAPIDS, MICH.—The following 
bids have been opened by the Board of Pub- 
lic Works for sewers in North Ottawa and 
other streets: Verhey & Kloote, $39,030; 
oe De Wit, $45,167; A. H. Prange, $50,- 
717. 


STEELTON, MICH.—Contract for furnish- 
ing sewer pipe was awarded on Aug. 6 by 
the Council to the SEWER PIPE CoO., of 
Akron, Ohio. 


WHEATON, ILL.—Bids for the construc- 
tion of sewers and an extension of the drain- 
age system will be received by the Board of 
Local Improvements until Aug. 25. 


*BUSHNELL, ILL.—Bids will be received 
until 7 p. m.. Aug. 25, for the construction 
of about 33,565 lin, ft. of clay pipe sanitary 
sewers for the city, to be paid for in cash: 
size of pipe, 8, 10, 12, 15-in.; excavation, 6 
to 16 ft. Write to W. H. Dawson, City Clk. 

SUPERIOR, WIS.—Bids will be received 
until Aug. 22 by Board Public Works, P. 
J. Ekstrand, Chn., for constructing sewers 
in portions of 20th and Weeks Aves. 


JANESVILLE, WIS.—Bids are asked by 
the Street Assessment Committee until 2 
p. m., Aug. 26, for the construction and 
completion of sewers as follows: In Sewer- 
age District No. 11, sewer in portions of 
North Bluff St. and Prairie Ave., about 989 
lin. ft. of 8-in. sewers, two manholes; one 
lamphole; in District No. 14, sewer in por- 
tions of Ruger Ave., Forest Park Boulevard, 
Clarence St., Jackson St., about 767 lin. ft. 
of 12-in., 1,504 lin. ft. of 8-in. sewers, six 
manholes, and two lampholes; sewer in Dis- 
trict No. 16, in portions of South Main St., 
Garfield Ave., and Vista Ave., about 1,110 
lin. ft. of 12-in., 1,561 lin. ft. of 8-in. sew- 
ers, and ten manholes. 


ALGOMA, WIS.—Bids will be received un- 
til Sept. 1 by the City Council) for construct- 
ing a vitrified pipe sewer. Estimated cost 
$4,000. William Neseman, Jr., is City Clk. 


EVANSVILLE, WIS.—Bids will be received 
by F. W. Gillman, City Clk., until Sept. 6 
for a supervising engineer to supervise and 
look after installation of a sewage plant. 

OELWEIN, IOWA.—The City Council has 
awarded contract for the construction of the 
sewer system complete to DEARBORN & 
JACKSON, of Cedar Rapids, at $29,996. 
Other bids were: Des Moines Bridge & 
Iron Works, $39,913; Independent Con- 
struction Co., Davenport, $36,591; Lytle Con- 
struction Co., Sioux City, $35,828; Cook Con- 
struction Co., Des Moines, $35,598; Thomas 
Carey & Son, $35,434; Cedar Rapids Con- 
struction Co., $33.888; Frazee & Danforth, 
Rochester, Minn., $33,621; J. W. Turner Im- 
provement Co., Des Moines, $32,646; M. A. 
Camery & Co., Harlan, $30,756. 


WILLMAR, MINN.—A bond issue for the 
construction of a sewer system has been 
voted here. The improvement will be 
started at once. 


WICHITA, KAN.—Preliminary surveys 
have been completed by Bert C. Wells, City 
Ener., for an extension to the present city 
drainage canal to the Big Arkansas River. 
Estimated cost, $40,000. Bids will be asked 
soon. 


DEVIL’S LAKE, N. DAK.—Bids will be 
received until Aug. 22, by S. C. Jones, City 
Audr., for the construction of lateral sewers. 


SIOUX FALLS, S. DAK.—Bids will be re- 
ceived by the Board of City Commissioners 
until 9 a. m., Sept. 6, for constructing ap- 
proximately 66,000 ft. of sewers, from 8 to 
36-in. L. P. Wolff, of St. Paul, Minn., is 
Ener. 


FORT MISSOULA, MONT.—The following 
bids were opened on July 30 at the office of 
the Constructing Q. M., U. S. A., for a sew- 
er system: J. P. Adamson, St. Paul, Minn., 
$15,820: J. H. Fife, Spokane, Wash., $12,500; 
John P.. Grady, Missoula, $17,500; P. A. 
Harrington, Missoula, $16,400. 


LITTLE ROCK, ARK.—The Commissioners 
of Sewer District No. 58 have awarded con- 
tract at $8,500 to JAMES TRAINOR, of Lit- 
tle Rock, for constructing a sewer in district 
No. 58, exclusive of septic tank which will 
be built later. 


TACOMA, WASH.—JOSEPH WARTER & 
CO. have been awarded contract for con- 
structing the West End storm sewer, at 

CORVALLIS, ORE.—Bids will be received 
by the City Engineer until Aug. 20 for the 
construction of three miles of special design 
reinforced concrete sewer, 24 to 76-in. cir- 
cular. Estimated cost, $162,600. 


ALAMEDA, CAL.—Contract for construct- 
ing vitrified iron stone pipe sewers, bids 
opened on Aug. 2, has been awarded to W. 
J. SCHMIDT, 2121 Shattuck Bidg., Berkeley, 
at $14,801. 


COLTON, CAL.—Bids were opened by the 
Board of City Trustees, W. Davenport, Clk., 
on Aug. 1, for constructing a sewer system, 
consisting of sewers, laterals, flush tanks and 
manholes. The lowest bid was submitted by 
Watson & Spicer. of Colorado Springs, Colo., 
at $53,000. W. L. Brown is City Engr. 

PHOENIX, ARIZ.—The city has voted to 
issue bonds for $400.000 for installing a 
sewer system. Frank Thomas is City Recdr. 

WINNEMUCCA, NEV.—We are officially 
advised that bids for constructing the sew- 
erage system here were opened as follows on 
Aug. 2: R. M. BARSDEN & CO., Butte, 
Mont., $31,945 (awarded contract); Reno 
Construction Co., Reno, Nev., $33,530; J. D. 
Hanley, Salt Lake City, Utah, $33,609; 
Carty Hartman & Morhan, Winnemucca, 
$34.774: Roberts Con. Cons.. Reno. $37,262; 
Tibby & Forbes, Salt Lake City. $39,970. L 
C. Kelsey, 402 Dooly Bldg., Salt Lake City, 
is Engr. 

MINTO, ONT.—D. B. CAMPBELL. of 
Strathroy, Ont., has been awarded contract, 
at $5,939, for constructing municipal drain 
No. 8 tor the Township of Minto. The drain 
will be about 35,300 ft. long. 







VANCOUVER, B. C.—The Board of Pub- 
lic Works has awarded contract for sewer 
pipe for the year to the DOMINION 
GLAZED CONCRETE PIPE CO., LTD, at 
70,910. Two other bids were submitted for 
clay pipe, one from Evans, Coleman & 
Evans, at $76,930, and the other from C 
Gardiner Johnstun & Co., at $75,261. 


GARBAGE DISPOSAL. 


UNION HILL, N. J.—The garbage removal 
contract for the town was awarded on Aug 
1 by the Town Council to JOSEPH RASSILO 
the lowest bidder at £3,500. 

HAGERSTOWN, MD.—The establishment of 
a garbage plant is under consideration by 
the city. J. McP. Scott is Mayor. 

EAST LIVERPOOL, OHIO.—The Board of 
Control will soon award contract for the erec 
tion of a new crematory plant. 

*RACINE, WIS.—Competitive plans for a 
garbage incinerator for the city will be re 
ceived by Leslie M. Fowler, City Clk., until 
5 p. m., Sept. 6, Each set of plans must 
provide for an incinerator of sufficient capac- 
ity to reduce 25 tons of garbage in 24 hours, 
the plant to be housed in a fireproof build- 
ing. Each set of plans must be accompanied 
by a proposal to the Common Council, set 
ting forth the amount that would be charged 
for the use of said plans provided they are 
accepted, together with complete working dé 
tails and specifications. 

SEATTLE, WASH.—William H. Murphy 
Pres. City Council] has asked the Finance 
Committee to recommend a loan of $50,000 
from the general fund to build one incinera 
tor for the south end of the city. R. H 
Thomson is City Engr. 


SALT LAKE CITY, UTAH.—The plant of 
the city garbage station. three-quarters of 
a mile north of Warm Springs, which was 
destroyed by fire will be rebuilt at once 


STREETS AND ROADS. 


(*Denotes that this work is advertised in 
Engineering News.) 


*WESTFIELD, MASS.—Bids for laying 
sheet asphalt pavement will be received by 
the Committee on Repaving Elm St. and 
Park Square, at the office of the Town Clerk, 
until 2 p. m., Aug. 26. The work includes 
about 7.900 sq. yds. of asphalt pavement and 
about 900 lin. ft. of curbing. Oren E. Parks 
is Town Engr. 

NEW YORK, N. Y.—Bids were received as 
follows on Aug. 11 by the Park Board for 
(a) regulating, grading and paving with as 
phalt pavement on a concrete foundation the 
roadway of West Traffic Road on Ocean 
Parkway, from 18th Ave. to Kings Highwav 
and (b) regulating, grading and paving with 
asphalt pavement on a concrete foundation 
the roadway of Parkside Ave from 
Flatbush Ave. to Park Circle: Uvalde As- 
phalt Pavement Co.. 1 Broadway. New York 
(a) $62.796, (b) $40.163; Barber Asphalt 
Paving Co.. 20 Church St.. New York. (a) 
$70,408, (b) $47,073: Cranford Co., 52 Ninth 
St.. Brooklyn, (a) $62,090. (bh) $38.05°; 
Brookivn Asphalt Co., (a) $61,259, (b) £29,- 
707; Eastern Asphalt Paving Co., (a) $66,- 


NEW YORK. N. Y.—Bids were received on 
Aug. 9 as follows by the Borough of Rich- 
mond for furnishing all the labor and ma- 
terials required for regulating and repaving 
with wood block pavement on a sand bed 
the roadways of Water St., from Bay St. to 
Wright St.. Richmond Terrace, from Ferry 
St. to the Staten Island Rapid Transit Ry.. 
and Richmond Ave., from the south side of 
Richmond Terrace to the Ferry Landing. 
together with all work incidental thereto: 
U. S. Wood Preserving Co., 165 Broadway, 
$14,238: Barber Asphalt Paving Co.. $16,- 
801; Empire City Contracting Co.. $15.545:; 
Jos. Johnson's Sons. $15,193; Uvalde Asphalt 
Paving Co., $15,383. 

For labor and materials required for regu- 
lating and repaving with asphalt block pave- 
ment on a enncrete foundation the gutters of 
Cary Ave., from Broadway to Rerger Ave.. 
and Norwood Ave., from Bay St. to Green 
St., together with all work incidental there- 
to. The bids were: Barber Asphalt Pavine 
Co., $5.180: Hastings Pavement Co., 25 
Broad St., $4,503. 

Bids for regulating and repaving with iron 
slag block pavement on a sand bed the road- 
way of Richmond Road from Vanderbilt Ave. 
to Glover Ave., follow: Uvalde Asphalt Co.. 
1 Broadway. New York, $10,229: Joseph 
Johnson’s Sons. $10,538; Quinroy Construc- 
tion Co., $10.713. 

For regulating and repaving with vitrified 
brick pavement on concrete foundation the 
roadway of Morningstar Road. from. Sher- 
man Ave. to Prospect St., and the gutters of 
Union Ave. from Richmond Terrace to the 
Staten Island Rapid Transit Ry. South Ave.. 
from Richmond Terrace to the Staten Island 
Rapid Transit Ry., Nicholes Ave., from Rich- 
mond Terrace to Innis St.. Ann St., from 
Richmond Ave. to Ave. B.: Ave. B. from 
Ann St. to south end of street. Church St. 
from Richmond Ave to Broadway, »nd James 
St. from Sharpe Ave. to a point 125 ft. east 
of Elm St., together with all work inciden- 
tal thereto. the following bids were received: 
Joseph Johnson’s Sons. 29.256: Quinrov 
Construction Co., $31,764; Dominick Bonnaci, 
$28,124. 

Bids for regulatine and renaving with 
vitrified brick pavement on a concrete foun- 
dation the gutters of Tompkins St. from 
Quinn St. to Brownal) St.. Oakland Ave., 
from Castleton Ave. to Cary Ave., Cedar Ave. 
from Castleton Ave. to Richmond Turn- 
pike, Pennsvivania Ave.. from New York 
Ave. to the Staten Island Rapid Transit Ry 
DuRots Ave.. from Post Ave. to Cherry Lane 
and St. Marks P!. from Hemilton Ave. to 
Westervelt Ave. follow: Quinroy Construc- 
tien (o.. $19.450: Joseph Tohnaon’s Sons, 
$17 925: Nominick Bonnaci, $18.251: C. Van- 
derbilt, $20,001. 


TROY. N. Y.—Rids will be received bv 
James M. Riley. Secy., Bd. of Contract and 
Supply. until 11 a. m.. Aue. 19. for regula- 
ting, grading and paving Twelfth St. 
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WATERVLIET, N. Y¥.—Contract for pav 
ing Broadway, from ith to 19th Sts.. was 
awarded on Aug. 12 to MICHABL W. NOLAN 
ef Waterviiet at $1.39 per yd. f paving, So 


ets, a ft. for curbing and $60). each for 
catch basins, paving material to be granite 
block laid on concrete foundat 1 and erouted 
with cement Other bidder wer Hassan 
Paving Co., of Worcester, Mass. and Jo 


H. Gleason & Co., of Troy 

*MOUNT PLEASANT, N. Y.—Bids for per 
manent improvement of Railroad Ave at 
Valhalla, a distance of .67 miles, and Broa 
way, at Hawthorne, a distance of .78 mil 
will be received by the Town Clerk of Mou 


Pleasant, for the Town Board at the Town 
Clerk's office Cortland St., North Tarry 
town, until 3 p. m Sept. 7 Edward F 
Hennessey Town Clk 


BROOKLYN, N. Y.—Bids are asked unti 
ll a. m Au 31, for regulating and re 
paving with asphalt. iron slag, and asphai 








block on a concrete foundation the roadway 
of various streets: also for constructing ce 
ment sidewalks on both les of Ridgewood 
Ave between Putnam Ave. and Palmetto 
St.. where not already done, and on various 
other streets In the Borough 

NEW YORK, N. Y.—Bids are asked until 
noon, Aug ), by George Cromwell, Pre 
Boro. of Richmond, for furnishing all the 
labor and materials required for furnishing 
and delivering 20,000 gallor of bituminou 
road surfacing material nder) and = for 
furnishing a the labor an materials ré 
quired for regulating and grading the Cas 
tleton Ave. Extension, from Columbia St 
to Jewett Ave building the necessary bridge 





and appurtenances 
incidental thereto 
NEW YORK, N. Y.--Bids are asked unt!! 
p. m., Aug. 20, by George McAneny, Pres 
Boro. of Manhattan, for regulating and pav 


together with all work 


» 





ing with asphalt block pavement on a con 
crete foundation the roadways of several 
streets; for regulating, grading, curbing. 
flagging, guttering, et the widening of 


Riverside Drive, from 158th St. to 165th St 
for regulating and resurfacing with asphalt 
concrete the pavement on the present mat 
adam foundat'on the roadway of Riverside 
Drive, from 161st St > Broadway and Dyck 
man St.; for regulating, grading, curbing 
flagging, etc., portions of several streets 
for furnishing all labor and material anda 
performing the necessary work of breaking 
old trap rock and granite paving blocks for 
broken stone suitable for concrete at the lo 
cations mentioned in the contract. 
*BRONXVILLE, N. Y.—Bids are asked by 
Frank Dinsmore, Village Clerk, until! & p 
m., Sent. 6. for grading and paving Midland 
Ave. Chambers & Hone, 1 Liberty St., New 
York, are Engrs 

*MERCHANTVILLE, N. J.—We are of 
ficially advised that bids were received on 
Aug. 10 as follows by the Board of Chosen 


Freeholders, Camden, for constructing an 
amesite road 14 ft. wide and .&5 miles long 
known as Chapel Ave at Merchantville 1 


F. Shanley Co., Arcade Ride. Philadelphia 


$12,284: E. C. HUMPHREY, Hackensack 
N. J., $12,114 (awarded contract); Bates & 
Gibbs, Clemton, N. J., $12,154: Kelley & Mc 
Feeley Co., Camden, N. J., $12,201. I J 
Alberson is County Engr 

*NEW BRUNSWICK, N. J.—Bids will be 


received by the Board of Chosen Free 
holders of the County of Middlesex, until! 11 
a. m., Sept. 6, for the construction of a 
stone road, according to plans and apecifica 
tions (no partial bids will be received) on 
file in the office of the County Collector 40 
Paterson St.. New Brunswick The read to 
be improved ts designated as follows: Be 
ginning at Kingston & Monmouth Junction 
Road and extending to New Brunswick & 
Trenton Turnpike, a distance of 2.56 mile 

*AVALON, N. J.—Bids will be recetved by 
the Avalon Boulevard Co., at the office of 
Charlies R. Hall, Pres.. 1415 Real Estate 
Trust Bldg, Broad and Chestnut Sts.. Phila 
delphia, until noon, Aug. 30, for the con 
struction of 2941 miles of gravel road 
across the marsh land from Swainton to 
Avalon, Cape May County, and also for 
the construction of 1.558 lin. ft. of bride 
ing, Including one steel draw span. across 
the various streams on the line of said road 
way. R. Fendall Smith is Ener 


TARENTUM, PA.—We are officially ad 
vised that bids were received by W. A. Gib 
son. Boro, Secy.. on Aug. & for grading 
curbing and paving East Righth Ave., from 
the eastern curb line of Corbet St. to Or 
mond St. Approximate estimate of quant! 
ties is as follows: 3,730 cu. yds. of excava 
tion. 500 cu. yds. excavation for sidewalks 
5.800 lin. ft. curbing, 5,000 sa. yds. paving 
Contract has been awarded to BROWN & 
CRISSMAN of Kittanning, Pa. 

KITTANNING. PA.—RBids for paving or 
macadamizing driveways in the Kittanning 
Cemetery will be received at the office of H 
L. Golden, Secy., until 7 p. m., Aug. 20, Ap 
proximate estimates are: Excavating. 1700 
cu. yds.; paving. 2800 sq. yds Plans and 
evecifications may be seen at the office of 
E. E. Lawson, C. E., Kittanning. 


READING, PA.—We are officially advised 
that bids were received as follows on July 
27 for naving Spring St.. from Nicolls to 
Sixth Sts. and drainage apourtenances: 
FEHR & O'ROURKE, Reading, $10286 
(awarded contract). C. P. Bower Construc 
tion Co., Bulletin Bide. Philadelphia. Pa., 
$17,809. Edmund B. Ulrich is City Engr 


PITTSBURG. PA.—The County Commis- 
gioners on Aug. 10 let contract for the con- 
struction of the Crab Hollow road to A. G 
ROTHEY at $17,745. 


*ANNAPOLIS, MD.—Bids will be received 
by the City Clerk until noon. Aug. 24. for 
paving West St. with vitrified brick (about 
2,050 so. yds.). Plens specifications. etc.. can 
be obtained from T. C. Little, the City Ener 


WINCHESTER, VA.—We are officially ad- 
vised that bids received on Aug. 8, hy Capt 
H. L. Pettus. Constructing Q. M.. U. S&S. A.. 
Washbineton, D. C., fer constructing concrete 
side-walks, etc., at Winchester National cem 
etery. have been rejected. New bids are 
asked until Aug. 20. 
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FAIRMONT, W. VA.—Bids are being re- 
ceived for the construction of two miles of 
modern, permanent highway in Marion 
County to extend between Barracksville and 
Fairview. The work will be done under the 
immediate direction of 8S. A. Shuttlesworth, 
County Rd. Engr., and Charles P. Light, 
State Rd. Comr., of Charleston The road 
is to be built as an experiment and is expec- 
ted to serve as a model for all roads which 
shall be built in the state in the future 
Estimated cost, $6,000 per mile. 

BECKLEY, W. VA.—The city contemplates 
the expenditure of about $120,000 for paving 
and for the construction of a.new sewerage 
system 

HUNTINGTON, W. VA.—Bids will be re- 
ceived by the Board of Commissioners until 
1 p. m., Sept. 2, for the grading. draining, 
curbing and paving with vitrified brick, sheet 
asphalt, asphalt block, or bitulithic, the fol- 
lowing streets and avenues: Fourth Ave. 
from Eleventh to 16th Sts. Seventh Ave 
from Tenth to 16th Sts. Eighth Ave. from 
20th St. to a point 230 ft. east of Smith St. 
Tenth St. from Sixth to Seventh Ave., Van 
Buren Ave. from West 13th St. to West 14th 
St., West 13th St. from Van Buren Ave. to 
the C. & O. R. R. right of way line and 20th 
St. from Eighth Ave. to Ritter Ave., the 
whole comprising approximately 56,500 sq. 
yds. of paving and 24,000 lin. ft. of curbing. 

FORT MORGAN, ALA.—We are officially 
advised that bids were received by Lieut. 
Edwin F. Barlow, Constructing Q. M., U. 
S. A. on Aug. 5, for a brick paved road and 
cement walks around barracks, mess hall and 
lavatory Contract has been awarded to 
W. C. PEASE, 307 Grout St., Atlanta, Ga., 
at $5,740. 

VICKSBURG, MISS.—Bids will be received 
at the office of J. D. Laughlin, Chancery 
Clk. Warren County, until noon, Sept. 5, 
for widening and grading Ward Hill, near 
J. H. Hall's place. 

MOUNTAIN VIEW, TENN.—The Council 
on Aug. 5, awarded contracts for paving of 
a portion of Dandridge Pike and East Main 
Ave. and the laying of 6,000 ft. of curbing. 
The curbing contract was awarded to 
GEORGE W. WEST, at 24% cts. per lin. ft. 
with concrete base. Several bids were opened 
for the paving of a portion of the Dand- 
ridge Pike and East Main Ave. and contract 
was awarded to the WEST CONSTRUCTION 
CO., of Chattanooga at 71 cts. per sq. yd. 

CINCINNATI, OHIO.—Bids will be re- 
eeived at the office of the Board of County 
Commissioners until noon. Aug. 26, for the 
following county work: Under Specification 
No. 47; for improvement of the Harrison 
and New Haven Road, from Harrison Pike 
to the Miami River bridge at New Baltimore, 
in Harrison and Crosby Townships. Fre 
Dreiks is Clk. 

CLEVELAND, OF10.—Bids will be received 
at the office of the Board of Commissioners 
of Cuyahoga County, until 11 a. m., Aug. 24 
1910, for the repairs of Detroit road (pave- 
ment), in accordance with the form of con- 
tract and specifications to be furnished by 
Frank R. Lander, County Surv. 

YOUNGSTOWN, OHIO. — Contract was 
awarded on Aug. 1, by the Board ef Control 
for paving Poland Ave. to CHARLES HAR- 
RIS & SON, at $32,216. 

COLUMBUS, OHIO.—Bids will be received 
at the office of the Director of Public Serv- 
ice until Aug. 24, for the labor and materials 
necessary to improve certain streets as sub- 
ways under the tracks of the Baltimore and 
Ohio S. W. R. R., at Central Ave., Sullivan 
Ave., Town St., Broad St., and McKinley Ave. 
At the same time bids will be received for 
labor and material to improve Lorain Ave., 
and Central Ave. as subways. 

DAYTON, OHIO.—Bids are asked until 
noon, Aug. 19, by the Department of Public 
Seryice, for paving the sidewalks with cement 
on portions of Barney, Bowen, Brody, Cross 
end Hayes Sts.. Herman Ave., and other 
Sts. T. C. Ely is Dir. 

SANDUSKY, OHIO.—Bids will be received 
at the office of the Board of County Commis- 
sioners of Sandusky County, until Aug. 23 
for grading and macadamizing a road 1.54 
miles in length in Sandusky and Rue Town- 
ships under the provisions of the State Aid 
Law. The estimate of the work is $11,817. 
J. C. Wonders is State Highway Comr. 

DANVILLE, IND.—The Commissioners of 
Hendricks County, Danville, have awarded 
contract to EVAN BRAY of Noblesville, Ind., 
for the construction of roads in Union and 
Washington townships. Bids were opened on 
Aug, 3. 

SALEM, IND.—The Commissioners of 
Washington County, Salem, Ind.. have 
awarded contract to BERT CHARTAEN of 
Camphellsbury, Ind., for the construction of 
the Bee Line gravel road in Washington 
Township at $11,754. Bids were opened on 
Aug. 1. ps 

INDIANA.—Bids will be received for 
the improvement and construction of gravel 
roads in Indiana as follows: 

Aug. 26, at 2 p. m., by Commissioners of 
Vermillion County at Clinton, Ind., for the 
construction of a gravel road in Clinton 
Township known as the E. J. Mounts Road. 
1. N. Davis, Pres. Bd. Comrs. 

Sept. 5, at 1 p. m., by the Commissioners 
ef Benton County at Fowler, Ind., for the 
eonstruction of a free stone road known as 
the Bart road in York Township. Lemuel 
Shipman is County Audr. ; 

Sept. 6. at noon. by the Commissioners of 
Lake County at Crown Point, Ind., for the 
construction of six gravel roads, five in 
North Township and one in St. Joseph Town- 
ship. Charles A. Johnson is County Audr. 

Sept. 6, at 2 p. m., by the Commissioners 
ef Spencer County at Spencer, Ind., for the 
eonstruction of a free macadamized road in 
tTockson Township, 10,836 ft. in length. George 
W Edwards is County Audr. 

Sept. 6, at 2 p. m.. by Commissioners of 
Orange County at Paoli, Ind., for the con- 
struction of two gravel roads, one in North- 
east Towrship. 3.386 ft. long and one in 
French Lick Township, 9,197 ft. in length. 
Alvin B. Ham is County Audr. 

Sept. 7, at 10 a. m., by_the Commissioners 
of Tippecanoe County at Lafayette, Ind., for 
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the construction of three gravel roads, known 
as the Littleton, the Mather and the Frisby 
gravel roads. John P. Farseman is County 
Audr, 

ROBINSON, ILL.—KEEGAN BROS., of 
Terre Haute, Ind., on Aug. 2 received con- 
tract for the construction of about 1% miles 
of paved streets here at $40,000. 


MORRIS, ILL.—Bids were received as fol- 
lows on Aug. 2, for paving about two miles 
of the residence streets here: Edward M. 
Laing. of Highland Park, $36.78: Joseph 
Hanreddy, Chicago. 25.964; Keyes & McNa- 
mara, La Salle 32,673; George A. Peter, 
Sycamore, $31,913. 

KANKAKEE, ILL.—Contract for paving 
East Court St. from Chicago Ave. to city 
limits has been let to JOHN HAYES & SONS 
of Naperville at about $20,000. 


EAST MOLINE, ILL.—Contract for paving 
with brick. 13th St.. from the bluff road to 
the Marseilles plant, a distance of about 
three-fourths of a mile. has been awarded 
by the Board of Local Improvements to the 
NORTHWESTERN CONSTRUCTION CO., of 
Davenport, Iowa, at $15,279. 

CARMI, ILL.—Bids will» be received by 
Fred W. Stinnett, Town Clk., until 2 p. m.. 
Aug. 20, for the construction of one gravel 
or rock road, three miles in length. 


SYCAMORE, ILL.—Bids will be received 
until 2 p. m., Aug. 20, by the Commissioners 
of Highways, for the construction of washed 
gravel roads between the easterly corporate 
limits of the city of Sycamore and the town- 
ship line between Sycamore and Cortland 
Townships. 


MILWAUKEE, WIS.—Bids will be received 
until Aug. 20 by the city for an asphalt pave- 
ment on 16th St. from Grand Ave. to Cedar 
St. and for a sandstone pavement on a con- 
erete base on Pleasant St. from the Milwau- 
kee River to North Water St. 

Bids will be received until Aug. 19 for a 
brick pavement on the following streets: 
Michigan from Jefferson to Lake Sts; Sev- 
enth St. from Walnut to Germania Sts.; Lin- 
coln Ave., from Forest Homes Ave. to 22d 
Ave.; and a portion of Park St. H. E. Briggs 
is Comr. Pub. Wks. 

JANESVILLE, WIS.—Bids are asked by the 
Street Assessment Commissioner, until 2 p. 
m., Aug. 26, for improving portions of Jack- 
man St., Wisconsin St., and East St., by 
grading to a sub-grade and paving with as- 
phalt macadam, aggregating the following 
estimated auantities: 7,790 sq. yds. asphalt 
macadam ; 1,328 lin. ft. cement curb and gut- 
ter, 30 lin. ft. cement gutters, 45 sq. yds. 
brick crosswalks. 

DES MOINES. IOWA.—The BRYANT-Mc- 
LAUGHLIN ASPHALT CO., of Des Moines, 
has been awarded contract by the city for the 
construction of about 3.871 sq. yds of paving 
on 23d St., from Forest Ave. to the south lire 
of lots 1 and 32 of Williamson Pl, at $205 
per sq. yd. Bids were opened on Aug. 3. 

BURLINGTON, IOWA.—Bids were received 
as follows on Aug. 1 by the city, for paving 
South Main St.; Young & Buescher, curbing. 
52 cts.: concrete, $1.48; brick, $2.06. Fred 
W. Guenther, curbing. 48 cts.; concrete, 
$1.63%; brick, $1.85. Bernard Bros. & Mer- 
cer, curbing, 45 cts.; concrete. $1.85: brick, 
$1.80. George Peterson, curbing, 57 cts.; 
concrete, $1.62: brick, $1.50. The paving 
material will be concrete with a foot of brick 
pavement on each side of the street railway 
track. 

HALLOCK, MINN.—C. J. Hemmingson, 
Audr., Hallock, will receive bids until 1 
p. m., Aug. 27, for the following quantities 
of state road work: 57,661 cu. yds. of grad- 
ing: 2.300 cu. yds. of ditching; and twelve 
20 x 24 in. and nine 30 x 24 in. concrete 
culverts. Specifications may be seen at the 
office of the Auditor or at the office of the 
State Highway Commission, St. Paul, Minn 
This is all dry work, along the Great North- 
ern Ry. in Kittson County. 

NEW ULM. MINN.—Bids will be received 
by Ernest Wicherski, City Clk., until 5 p. m., 
Aug. 25. for furnishing all material and labor 
for constructing as many cement sidewalks 
and crosswalks as may be ordered by the 
City Council. 

NASHWAUK, MINN.—The Village Council 
on Aug. 1, opened bids for paving Central 
Ave. E. A. DAHL of Duluth received the 
contract to pave the streets and put in curb- 
ing and walks at $7,936 or 15 cts, per sq. 
ft. for cement walks and the curbing and 
gutter work at 90 cts. per sq. ft. Work will 
be started before Aug. 20 and must be 
finished by Nov. 1. 

WINONA, MINN.—Contract for paving 
Franklin St. at the north end with brick 
was awarded on Aug. 1 by the City Council 
to OTIS ABELL at $7,845. 


FORT RILEY, KAN.—We are officially ad- 
vised that bids were received on Aug. 11, by 
Capt. W. M. Whitman, Constructing Q. M., 
U. S. A., Fort Riley, for about 4.500 cu. yds. 
of grading 6,600 sq. yds. macadam surface, 
3.900 lin. ft. driveway curb, 8,950 sq. yds. 
concrete sidewalks, crossings, steps, etc., 
catch basins and culvert pipe at this post. 
Lowest bidders were: Road work, Henry 
Schaumbure. of Junction City, Kan.; cement 
walks, A. Wagner of Junction City. 


JEFFERSON BARRACKS, MO.—We are 
officially advised that bids for constructing 
roads, walls, etc., were received on July 
by Capt. Stanley H. Ford, Q. M.. U. 8S. A. 
Contract has been awarded to JOHN B. TUR- 
NER, Pierce Bldg., St. Louis, Mo., at $3,808. 


GALVESTON, TEX.—The Board of City 
Commissioners opened bids as follows on 
Aug 5 for repairing the brick pavement on 
Market St. between 25th and 29th Sts.: S. C. 
Leonard, for taking up and relaying about 
781 sq. yds. of paving, 74 cts per sq. yd.; 
for about 30.000 vitrified brick. $24 per M. 
Kelso & Vautrin, for taking up and laying 
paving. 73 cts. per yd.; for brick, $23 per M. 


HOUSTON, TEXAS.—The Harris County 
Commissioners have awarded contract to the 
TEXAS GRADING CO.. of Houston for re- 
building two miles of the West Montgomery 
Road at $12,000. The materials to be used 
consist of a substrata of gravel about 8-ins. 
thick, to be covered with two inches of shell. 


The contractors are required to dig all ditches 
and properly drain all sections of the road- 
way which is rebuilt under their contract. 


SEATTLE, WASH.—Bids were received as 
follows by the city on Aug. 5. for the im- 
provement of Fifth Ave. and Fifth Ave., 
South and other streets: Grant Smith & Co. 
and Stilwell, $162.247. P. T. McHugh, 
Seattle, $151,552. International Contract Co., 
501 Central Bidg., Seattle, $167,830. MARKS, 
RUSSELL & GALLAGHER, $156,144 (award- 
ed contract), R. H. Thomson is City Engr. 

LOS ANGELES, CAL—The BARBER AS- 
PHALT PAVING CO. has been awarded con- 
tract for improving Grand Ave., at $8,824. 

ESCONDIDO, CAL.—The city has awarded 
contract to DENNY & GRANVILLE for grad- 
ing and paving with decomposed granite 
Grand Ave., from the west line of Juniper 
St. to the west line of Nutmeg St. at $6,400. 

OAKLAND, CAL.—We are officially advised 
that bids for the construction of a roadway 
on Kelly St. from a point 1.0% ft. northwest- 
ly from intersection with Main County Road 
between Hayward and Dublin were received 
by the Supervisors on Aug. 8. The work will 
require the excavation of 1,940 cu. yds. of 
earth. Extra excavation is to be paid for at 
the rate of 60 cents per cu. yd. Contract has 
a ouanees to P. H. HOARE, Bacon Bidg., 

akland. 


ETNA, CAL.—Bids will be received by the 
Clerk of the Board of Supervisors of Siski- 
you County, until noon, Aug. 19 for the con- 
struction of a portion of the Griffin Lane 
Road consisting of approximately 5,100 ft. of 
built up roadway and 1,860 lin. ft. of trestle 
— Etna Road District. W. H. Neilon is 


RICHMOND, CAL.—Bids will be received 
by the Clerk of the City Council until 8 p. 
m., Aug. 29, for the following street work to 
be done in accordance with plans and specifi- 
cations on file with clerk; Ohio St. from east- 
erly line of First St. to westerly line of 10th 
St.; macadamized with oiled macadam, 
curbed with concrete curbs, guttered with 
concrete gutters and otherwise improved. 
I. R. Vaughn is Clk. 


SALT LAKE CITY, UTAH.—We are offi- 
cially advised that bids were received as 
follows on Aug. 8 by the city for paving ex- 
tension No. 67: P. T. Moran, Salt Lake City, 
$191,724. Strange & McGuire, Salt Lake 
City, $196,413. G. F. MecConagle is City 
Engr. 

BOISE, IDAHO.—The Board of Public 
Works has awarded contracts for the con- 
struction of 60 blocks of asphalt paving and 
30 blocks of concrete paving as follows: To 
the COAST CONSTRUCTION CO., of Tacoma. 
Wash., for the construction of 14 blocks of 
concrete pavement at $41,759; JACOB GUS- 
TAFSON of Boise for the construction of 16 
blocks of concrete pavement at $49,257: the 
PACIFIC CONSTRUCTION CO., of Portland, 
Ore., for the construction of 60 blocks of 
asphalt pavement at $223,124. 


MANUFACTURING PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 


*KINGS PARK, N. Y.—Bids are asked by 
the State Commission in Lunacy until 3 p. 
m., Aug, 31. for laundry equipment at the 
Kings Park State Hospital at Kings Park, 
N. Y. F. B. Ware is State Arch., Albany ; 
T. E. McGarr is Secy. of Comn. 

NEW YORK, N. Y.—H. A. Jacobs, 320 
Fifth Ave., has prepared plans and is taking 
estimates’ for the erection of a 2-story brick 
and bluestone slow-burning factory building, 
50 x 109 ft., to be erected by Schloss & Metz- 
ger, lace manufacturers, 2 West 89th St., at 
the southeast corner of Bronxwood Ave. and 
229th St., the Bronx. 


PHILADELPHIA. PA. — APPLETON & 
BURRELL, 1204 Chancellor St., have been 
awarded a contract to construct a $40,000 
factory for John M. Melloy & Sons, 1434 
Brandywine St. It will be a 5-story and 
basement structure, 53 x 57 ft., of brick con- 
struction. 

Ballinger & Perrot, Archs., 1211 Arch St., 
have completed drawings and specifications 
and have awarded contract to APPLETON 
& BURRELL, 1204 Chancellor St., for a fire- 
proof addition to the machine shop of Hugo 
Bilgram, 1217 Spring Garden St, 


ERIE, PA.—The Buffalo & Lake Erie Trac- 
tion Co. has been authorized to make altera- 
tions and repairs to its car barns and to 
build an addition to cost $18,000. M. C. 
Brush is Gen. Megr., at Buffalo, N. Y. 


WILMINGTON, DEL.—According to re- 
ports, shops for building steel passenger cars 
are to be established by Charles M. Schwab, 
Pres. of the Bethlehem Steel Co., at Wil- 
mington,. at the Harland & Harlingsworth 
plant, of which Mr. Schwab has had posses- 
sion for several years. The raw steel will 
be made at Bethelehem, Pa. 


RICHMOND, VA.—The Southern Mfg. Co., 
producers of baking powder, will erect an 
addition to its building, to cost $70,000. 


MOUNDSVILLE, W. VA.—The Board of 
Trade of Moundsville has secured a location 
at Wheeling. for the Railway Brake & Shoe 
Co., which will manufacture brake shoes for 
steam and electric cars. Capital, $70.000. 


SALISBURY, N. C.—It is stated that ar- 
rangements are being perfected to organize 
Hambley Mfg. Co., which will build a plant 
for the manufacture of damask. T. J. Je- 
rome. C. C. Adams and A. H. Boyden are 
among the organizers. Gilbert: F. Hambley, 
Salisbury, is interested. 

WELLFORD, 8. C.—The Jordan Mfg. Co., 
of Wellford, has decided on plans for en- 
larging its plant. This will be adjacent to 
the present main structure. It will be 60 ft. 
long and will increase the building to a 
total of 180 ft. Additicnal machinery to be 
installed will be mainly for manufacturing 
tewels and counterpanes. 

GREENWOOD, S. C.—The Panola Cotton 
Mill, Greenwood, has decided upon plans for 
its buildings. selected a site and will pro- 
ceed with construction. This company was 
organized recently with a capital stock of 
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$300,000. Its officers include: 
Treas., F. S. Evans; Vice-Pres 
Taylor; Secy., W. R. Cothran. 
NEWBERRY, 8S. C.—A mill « 
organized at Newberry and 
capitalized at $400,000. It is b. 
by business men and mill owners 
oer section. Among those inte; 
H. Hunt, of Hunt, Hunt & Hy 
has been chosen as tlie site for ¢ 
KNOXVILLE, TENN.—The ma: 
Standard Knitting Mills has py 
property adjoining its present pia 
and will erect buildings for 
mill. The plant will use steam po 
tal stock is $500,000. Its offic: 
follows: Pres., E. E, McMillan - 
C. H. Hudson; Treas., H. B. Bra 
and Gen. Mgr., T. J. Brownlee. 


CLEVELAND, OHIO.—The Nati 
Mfg. Co. has made application rec: 
permit to erect a $30,000 4-story 
Stanton Ave., S. E., and the C. & P 

BRAZIL, IND.—Thomas Jones 
ask for bids for remodeling the Br 
ery building into a packing how 
are being prepared. 

MONTICELLO, IND.—Bids are b: 
by the Monticello Thread Mfg. ¢ 
erection of a brick addition to th 
factory. Estimated cost, $25,000 
Burnham & Co., Railway Exchange 
Archs. ; 


KOKOMO, IND.—The Kokomo Mfe 
soon ask for bids for the constru 
equipment of a plant to manufa 
kinds of tubber goods. Thomas L 
C. Humerickhouse and J. I. Imbler 


GREENSBURGH, IND.—The Gar: 
Radiator Co, has secured a site on 
is planning to build a plant for radia: 
automobiles. Bids will be called for 

PLYMOUTH, IND.—The Monar 
Works Co. is reported to be planning 
an iron works plant on the site of t! 
ing recently destroyed by fire. 

DETROIT, MICH.—J. C. Stahl, 
Detroit Gas Co. Bldg., has let the ¢ 
contracts for the 4-story store and c: 

51 x 86 ft.. and 2-story building, 31 

for the Towars Wayne County (: 
William J. Kennedy, Secy., 73 Bagi: 
Masonry, to JOHN BALLIN, 906 Be jloyics 
Ave.; carpentry to E. HUTH & §s& 7 
Maybury Ave.; steam heating and p! 

to ROOS & WOOD, 176 Myrtle Ave 
tering to AUSTIN & SCHNEIDER, Penobs 
Bldg.; painting to WILLIAM BENTISs 
Champlain St. 

The India Palmetto Brush Co., William H 
Gates, Mgr.. 724 Grand River Ave. will 
son let contracts for a 2-story factory ad- 
dition to its present plant. The build i 
to be constructed of stock brick, | 
stone, composition roof and electric fixt 

George A. Ducharme, 22 Buhl Blo 
let the general contract for the 2-story ) 
mobile garage, 50 x 200 ft., to O. D. FISH 
ER, 1040 Forest Ave., West. Cost, $20.00 

DETROIT, MICH.—B. C. Wetzel & Co 
Hammond Bldg., are preparing plans and 
specifications for a 4-story and basement 
factory building, 60 x 130 ft., for the De- 
troit Show Case Co., Herbert Malott. Secy 
476 Fort St.. West. Architects will receive 
bids soon. The building will be of 
brick, Bedford stone, mill construction, wit! 
composition roof, galvanized iron ght 
structural iron, hardwood finish and clectr 
fixtures. Cost, $30,000. 

Mildner & Eisen, Hammond Bldg., wi!! soon 
be ready for figures on a 2-story and bass 
ment bottling works, 60 x 86 ft., for tt 
Champion Brewing Co., 400 Wilkins St. T! 
building is to be of vitrified and stock brick 
Bedford stone, reinforced concrete, with com- 
position roof, structural iron, hardwood fir 
_ office and electric fixtures. Cost, $18 


George L. Mason, 80 Griswold St., has | 
the general contract for the construction 
the 3-story building. 304 x 80 ft.. for the 
Anderson Carriage Co., William P. McFar- 
lan, Supt.. 687 Woodward Ave.. to E. P 
DECKER CONSTRUCTION CO., Bank Chan 
bers Bldg. 

Baxter & O’Dell, Hammond Bidz. are 
taking figures on a 1-story factory building 
173 x 225 ft., for the Briscoe Mfg. Co.. 114% 
Woodward Ave. The building is to be of re 
inforced concrete, with composition roof 
structural iron. cement floor and electric fix 
tures. Cost, $36,000. 


ST. JOHN. MICH.—The BURRELL ENGI 
NEERING & CONSTRUCTION CO.. 108 La 
Salle St., Chicago, I1l., will erect 30,000- 
bushel grain and bean elevator at St. John 
Mich., for J. Hicks. It will be of crib con- 
struction, sheet metal siding, wil! require 
three electric motors of 5, 10 and 15 HP 
each. All material is to be purchased 


CHICAGO, ILL.—F. M. Barton, Arch. 1% 
Jackson Boulevard, Chicago, has let the 
plumbing contract to JAMES CARM!CHAEL 
109 South Western Ave., and the sheet metal 
work to PERKINSON BROS.. for a box fac- 
tory, one and two stories, 60 x 125 ft., to be 
built at Central Park Ave. and Hlarrison 
St.. for H. R. Giggons. Cost, $20.‘ 

A. 8. Alschuler, Arch., Steger Midge. has 
let the general contract to JOSEP! '(EIGH 
204 Dearborn St., for a 3-story bh ng, # 
x 160 ft., to cost $85,000, at 22d S for the 
Southern Cotton Oil Co., 217 La Salle St 
It will be of reinforced concret: 1 steel 
construction. 

I. Davis & Co.. Archs., 315 Dearborn 
St.. are receiving estimates for 1-story 
building, 190 x 120 ft.. ta be bull’ at 27th 
and Wall Sts., for the H. P. Smith Paver ©. 
2940 Carroll Ave. It will be of *' brick 
and mill construction, with saw-' h com 
position roof. ‘ 

F. E. Davidson, Arch., 1448‘! )nadnock 
Block. has let the structural ste:’ work 
VIERLING, McDOWELL & CO.. 2°) 5t- = 
Stewart Ave., Chicago. for a 5-s\ory ddl 
tion. 100 x 125 ft.. to the Add rssorran’ 

0. plant. It will be of brick and ml 
onstruction. : 

BEARDSTOWN, ILL.—The BUR! "I Fr 
GINFERING & CONSTRUCTION ©O.. ! 
La Salle St., will erect a 50.000." :shel re 
inforced concrete elevator at £  rdstow?, 
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the Schultz Banjan Co. The con- 
-re in the market for all construc- 
-ial and one 23-HP. gasoline engine. 


BAY, WIS.—The Standard Oil Co. 
ruct several buildings and tanks 
ty. A tract of ten acres of land 
ntly purchased for a site. The 
have a total capacity of 4,000,000 
nd will be made of steel. There 
warehouse, two stories, 50 x 80 ft., 
22 x 90 ft., two factories and a 
se. All of ‘these buildings will be 


reinforced concrete. Cost, $100,- 
BA CLAIRE, WIS.—The_ International 
Har Co will erect two buildings here; 
faa 1: 20 ft., and four stories high, and 
th i x 105 ft., and one story high. 
~e I “pe constructed of red vitrified 
re th stone trim. Estimated cost, 
$75.4 
MI \UKEB, WIS.—Plans have been com- 
let the National Brake & Electric Co. 
for yns to be built to the plant which 
will . approximately $240,000. The build- 


ne’ include a machine shop, foundry 


jal rehouse. The machine shop will be 
188 8 ft.. and the warehouse, 140 x 176 
ft ng ‘together $140,000, while the 
fou building alone will cost $100,000. 
yt . WIS.—H. Messmer & Son, Archs., 
473 ‘Water St., Milwaukee. have award- 


it EAVER DAM CONSTRUCTION CO., 
if er Dam, Wis., the contract for a 
uilding to be built at Juneau, Wis., 


by t Brodesser Motor Co. The structure 
will one story high, 60 x 200 ft., with 
lid k walls. Cost, $15,000. 

porlLAR BLUFF, MO.—We are officially 
ndvi that the WILLIAM B. CARMICH- 
\EL CO., Fullerton Bidg., St. Louis, Mo., 


, awarded the contract for the con- 
stru of a reinforced concrete factory 
build for Dalton Adding Machine Co., at 





Poplar Bluff, Mo. The building will be 45 x 
ft. two stories in height, of reinforced 
onerete skeleton with brick curtain walls. 
HOUSTON, TEX.—The contract for the 
erection of an $18,000 3-story brick wagon 


factory has been awarded to the C. C. WEN- 
7EL CONTRACTING CO., by the Frank 
Eller Wagon Factory Co. 

ee OKLA.—The Commercial Club re- 
ently closed a deal with the Robinson Boller 
& Mfe. Co.. with headquarters at Canton, 
Ohio, for a boiler, bridge and structural steel 


factory at Tulsa, which will cost $150,000. 
OSAGE, OKLA.—The American Hosiery Co. 
ff Osage has been incorporated by Browne 







Cornelison, Security Bldg., Oklahoma City ; 





Wallace Sweigert, Oklahoma City, and G. L. 
Grace, of Reading. Pa. This company is 
apitalized at $100,000 and will build a plant 
n Osage 


CHICKASHA. OKLA.—It is reported that 
the Chickasha Street Ry. Co, will soon build 
1 cart house at 19th St. and Dakota Ave., 
Chickasha. The structure will be 25 x 100 
TACOMA, WASH.—Men are engaged in 
learing the site on Chambers Creek, for the 
posed plant for the Pacific Coast Match 
Co., which, it is expected, will be completed 
by Jan. 1, 1911, and piles are being driven 
for a dam to be built across the creek 50) 
ft. from the mouth, where the creek is 8) 
ft. wide and 18 ft. deep. The main factory 
building will be 120 x 60 ft. and of rein- 
foreed concrete brick and steel construction. 
Other minor buildings will be erected for 
plant The company will also erect a 
saw mil] and paper mill on the banks of the 
ame ereek, for which sites have been chosen. 
The creek will be dredged so that the large 
vessels may reach the dock to be built by 
he company. Henry Hewitt, of Tacoma, is 
nterested 
SANDWICH. ONT.—A new 
trolled by the Canadian Salt Co., Windsor, 
1 which the Canadian Pacific Ry. is re- 
ported to be interested, will erect a plant in 
Sandwich. on condition of a fixed assessment 
f $35.00 for a period of ten years; in re- 
urn the company probably will spend $250,- 
0 in the next five years. The company has 
10) men at work excavating for the proposed 
Plant 
MOOSE JAW, SASK.—D. I. Davis & Co.., 
315 Dearborn St., Chicago, Ill., have com- 
pleted plans for six buildings, to cost $100,- 
"0, at Moose Jaw. Sask., for the 
Great Falls Meat Co. They will be of brick 
and mill construction, with power equipment 
and refrigerating plant. 


MISCELLANEOUS CONTRACTS. 
Us 
relative to canal projects, etc., 

under Water Supply—Irrigation. 


Pl NNEL.—Wheeling, W. Va.—See item un- 


pro 





company con- 


will be found 





ler Electric Railways. 

LOCOMOTIVE.—Los Angeles, Cal.—Bids 
will be received by the Board of Public 
Works until Aug. 22, for one gasoline tun- 
nell locomotive. 

LOCOMOTIVES.—New York, N. Y.—Bids 
are asked by Maj. R. M. Schofield, Acting 
Dept. Q. M., New York, until noon, Aug. 

‘or tw comotives. 

*DREDGING.—Galveston, Texas.—Bids are 
ssked by Maj. G. P. Howell, Corps Engrs., 
\. 8. A. Galveston, until noon, Sept. 10, 
vr dreising Port Bolivar Channel, Tex. 
_SAND.New York, N. ¥.—Bids are asked 
vy The Park Board until 3 p. m., Aug. 
~) for furnishing and delivering 400 cu. 
is. of sind for parks, Boro. of the Bronx. 
_ DREDGING ~Toledo, Ohio.—Bids will be 
Come nani! Sept. . by Col. John Millis, 
orps Eners., U. §. 813 Prospect Ave., 


veland, for *ivedging Toledo Har- 


or. 

SAN Batesville, Ark.—Bids will be re- 
seived \» the County Clerk, until Aug. 23, 
Ve ontrveting a drainage canal from near 
ae ist. into Black River, to drain 
dout 0 acres. 

anRA ATER. rand, Ohio. — Bids 
Millis eived until hovel. John 
oman 2s Engrs., U. £. 13 Prospect 
breakwater ae = eland, ‘for _ constructing 


RECLAMATION SERVICE.—All news © 


ENGINEERING NEWS. 


REMOVING WRECK.—Boston, Mass.—Bids 


will be received by Lieut.-Col. Fred. V. 
Abbot, Corps. Engrs., U. S. A., until Sept 
6, for removing wrecks of canal boats in 


Narrows of Lake Champlain, N. Y¥ 

DITCH.—Fairmont, Minn. — 
for constructing Judicial 
been awarded to the HAWKEYE CEMENT 
TILE CO., of Mason City, Iowa, for $13 
444. H. P. Edwards is County Audr. 

*DREDGING.—Bridgeport, Bids are 
asked - by Lt.-Col Harry Taylor, Corps 
Engrs., U. S. A.. New London, Conn, until 
3p. m., Sept. 15, for dredging in Bridge 
port Harbor. 

*DREDGING. —Philadelphia, Pa 
asked until noon, Sept. 15, by Maj. 
Deakyne, Corps Engrs., U. S. A., Wither- 
spoon Bldg., Philadelphia, for dredging in 
Delaware River, in bends of channel 


WHARF.— Que. 


The contract 
Ditch No. 9 has 


Conn 


Bids are 
Herbert 


Montmagny, -Bids will be 


received until Aug. 29 by the Department 
of Public Works, Ottawa, Ont., for con 
structing an extension to wharf in the ba- 


sin of Montmagny. 
Asst. Secy. 
BREAKWATER.—Lorain, 
be received until Sept. 2 by Col 
Millis, Corps Engrs.. U. S. A., 813 
pect Ave. S. E, Cleveland, for 
ing outer breakwater toward shore, 
Harbor 
DREDGING.—Les 
asked until 11 a. m., Sept. 10. by Capt 
Stokey, Corps Engrs., U. S. A 
Bidg., Los Angeles, Cal., for 
Angeles Harbor 
file at the office of 
New York 


*LOCK AND DAM.—Wheeling, W 
Bids are asked until 11 a. m., Sept 
Capt F. W. Altstaetter, Corps of 
U. 8S. A., Wheeling, W. Va., for 
ing Lock and Dam No. 12, 
Wheeling 
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ing in place 20,000 gallons 
ture having an asphalt 
for parks, Boro. of the Bronx 
*LOCK, DAM, ETC.—New Orlea 
Bids are asked by Lt.-Col La 
Beach, Corps Ener. 

House, New Orleans, wu ! 
% for building lock and ad 
keeper's dwelling on Bayou Te 
EARTHWORK.—New Orlea 
asked until 11 a. m., Sept 
R. Ralston 
‘ Charles 
construct ng about 
work in the 


*LOCK, 
W. Va B ds are asked until 
16, by Cay ° ’ Its 
Engrs., U. S. A., 
lock and guide 
Chanoine weir 


crude 
base (No 





Corps 
Ave 

2ZOL.0OO cu 
Pontchartrain Levee 


GUIDE 
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Bids will be 


WALL.—St 


received by H P 
Mayor, until 11 a. m Aug 8, 


“LIST OF CONTRACTS PENDING. 


Light, Heat and Power Plants. 








Noted in 
issue of 
8-19 Conduit, etc., Leavenworth, Kan.. 8- 4 
8-19 Elec. equipment, Oakland, Cal. 8- 4 
8-19 igmting fixtures, W ashington, 
Euibashanten dusebntes . 7-28 
8-19 Boilers, New York ............. 8-11 
8-23 Heating system, etc., Fort Totten, 
IEE SG Ginwcicomi tins sees Eames 8-11 
8-24 Power-house, etc., Estevan, Sask.. 8- 4 
8-24 Elec. current, etc., Cleveland, O.. 8- 4 
8-25*Generators, etc., Grand Rapids, 
i lariat ad inks oo sill ae td Bin hy 8-11 
8-26 Elec elevators, New York........ 8-18 
8-29 Elec. conduits, Bradford, Pa.... 8- 4 
8-30 Engine, Jasksonville, Il]......... 8-18 
8-31 Elec. light system, Apelika, Ala.. 8- 4 
9- 1 Cable, Winnipeg, Man .......... 
9- 1 Engines, etc., Medicine Hat, 
9- 5 Light plant, Princeville, Il 
9- 7 Gas and elec fixtures, Peru, 
9-10 Elec light, Charlottetown, P. E. I. 
9-10*Pump and motors, Hot Springs, 
SEEN WER <P us Cdcaads endeis couse -11 
9-15 Elec. apparatus Washington 
PUT VedvcgeGrendudd aves teeasas 7-28 
Bridges. 
8-19 Bridge, Cincinnati, O .......... 8- 4 
§-19 Bridges, Butier, Pa. ...<..0..ess< 8-11 
8-19*Drawbridge,.Salem, Mass. ...... 8-11 
8-20*Bridge, Springfield, Ohio........ 8-11 
8-20 Bridge, Beaver, Pa.............. 8-18 
8-20 Concrete arch, Rushville, Ind. 8-18 
8-22 Bridge, Buckville, Ont. ee 
8-22 Bridge, San Jose, Cal. vodane ee 
8-22 Superstructure, Fort Dodge. lowa 7-14 
8-23 Bridge, Oswego, N. Y........... 7-28 
8-23 Superstructure. Lancaster, Ohio.. 8-11 
8-24 Bridge work, Weston, Ont........ 8-18 
Bridge work, York. Pa...... . & 4 
: Bridge, Uniontown, Pa.......... 8-18 
8 Bridge, Shelbyville, Ind.......... 8-18 
-29 Bridge, Alma. Kan...... ice < 
9- 2 Bridges, Cincinnati, Ohio........ 8-18 
9- 5 Bridges, Leavenworth, Kan...... 8-18 
9- 5 Bridge repair, Gaffney, S. C.... 7-7 
f- #&*Viaduct. Toronto. Ont........... 7-28 
9- 6 Bridges, Jasper, Ind............. 8-18 
9- 8*Bridge work, Wilkes-Barre, Pa.. 8-18 
9- 9*Bridge. Van Buren, Me.......... 8-11 
10- 1*Superstructure, Quebec, Que.... 8-18 
Buildings. 
8-19 Post-office, Palestine, Tex 7-14 
8-19 Hospital, New York ............ 8-11 
8-20 Garage. Wash., D. C............ 8- 4 
8-22 Post-office, Carbondale, Pa..... 7-21 
8-23 Buildings. Wheeling, W. Va.....- 7-28 
8-23 Enameled brick, Atlanta, Ga.... 8-11 
8-23 Y. M. C. A. bldg, Erie, Pa. 8-18 
8-24 Hospital, Ft. Geo. Wright, ‘Wash 8- 4 
8-25 Buildings, ote: TMB iii ie os 6- 9 
8-25* Post-office, Marlboro, en teins 7-21 
8-25 Engine house, New York. .. 8-18 
8-25 Building, Ithaca, N. Y.......... 8-18 
8-26 Heating, etc., St. Louis, Mo...... 7-28 
8-27 Building, Boston, Mass ......... 8-11 
8-29 Post-office, Bradford, Pa......... 7-28 
8-29*School, Fort Monroe, Va........ 8- 4 
8-29 Alterations, etc., New York.... 8-18 
&-31*Post-office, Olean. N. Y.......... 7-28 
8-31*Laundry equip., Kings Park, N. Y. 
DE BUU'S ih navccsvesege bets 8-18 
9- 1*Painting, San Francisco, Cal.... 7-28 
9- 2*Quarters, Ft. Monroe, Va....... . 8- 4 
9- 6 Infirmary, Hartford, Conn....... 7-28 
9- 6 Post-office, San Marcos, Tex.... 8- 4 
9- 6*Shops, Ft. Du Pont, Del......... 8-11 
9- 6 Truck house, Albany, N. Y...... 8-11 
9- 6*Court-house plans, Tulsa, Okla.. 8-11 
9- 6 Observatory, Key West, Fla..... 8-18 
9- 7 Cottages, etc., Sandusky, O...... 8-18 
9- 8 Post-office, Beverly, Mass ...... 8-11 
9- 9*Post-office, Port Arthur. Tex.... 8- 4 
9- 9*Building. Ft. Monroe, Va........ 8-11 
ot ee ee A. Sle RS a ee 6- 9 
9-12 Post-office, Lexington, Mo ...... 8-11 
9-18 Post-office, York, Pa............ 8- 4 
9-14 Post-office, Webster, Mass ...... 8-11 
9-15*Post-office, Waycross, Ga........ 8-11 
9-16* Post-office. Harriman, Tenn..... 8-11 
9-19 Post-nffice, Plattsmouth, Neb.... 8- 4 
9-20 Post-office, Easton, Pa.......... 8-18 
9-22 Post-office, Clinton, Mo ......... 8-11 
9-21*Post-office, Warrensburg, Mo.... 8-18 
11- 1 Plans, Toronto, Ont............. 6- 9 
Water-Works. 
8-19 Reservoir, Steubenville, 0. . &-18 
8-19 W-Wks, impvt, Dalton, Mass. .. 8-18 
8-20 Machinery. Franklin Park, mu. . 8-18 
8-22 Water main, Tama, Iowa. .. 8-18 
8-22*Reservoir, etc.. Marshfield, “Wis.. 8-18 
8-22 Water-works. Miles City, Mont.. 8- 4 
8-22 Water mains, Euclid, O......... R- 4 
8-22 Well, Fort George Wright. Wash. 8- 4 
8-23 Water main, Cleveland, Ohio.... 8-11 
8-23 Pipe, Barnesville, O............-. 8-18 
8-23 Pumping machy, Rushville, Ind 8-18 
8-24 Watermains, New York..........- 8-18 
8-25 eo eet Cereews, “as 
8-25 Sta tandpipe, ete. Athens. Ob fo . . $11 
8-25*Water-works, High Bridge, N. J. Sil 


Noted in 
issue of 


8-25 Boring machinery, 











Winnipeg, Man 8- 4 


8-25 Water pipe, etc., Keeseville, N.Y. 7-21 
8-25* Water system, pipe, Canajoharie, 
PP Oe eer eee. cow Sal 
~26 Fire hydrants, Louisville, Ky.... 8-18 
820°" a IE Oe eae 8- 4 
8-29 Water mains. Provo, Utah . &-11 
8-29 Intake crib, Toledo. Ohio . $11 
8-31*Water-works, Hamburg, Ark 8-18 
9- 1 River crossing (pipe) Manistee, 
Mich ee eer one . 8-18 
9- 1 Pumps, Boston, Mass..... cas ae 
9- 1 Pumping sta., etc., Connersville, 
NE ia hha ee ah tore anes Goi Bane, ak 8-11 
9- 2*Water-works, Cozad, Neb........ 8-11 
%- 3 Canal work, Sanders, Mont...... 8-18 
9- 5 Filter, Grand Forks, N. Dak.... 8-11 
9- 5 Water pipe, Italy (Foreign)..... 8-4 
9- 6 Water-works, Cleveland, Miss.... 8-18 
9-12*Pipe, Portland, Me.............. 818 
9-20*Pumping engine. Detroit, Mich.. 8-18 
9-29*Pumps, Evansville, Ind a * 
Sewers. 
S-19 Sewer, Troy. N. Y.. ws 8-18 
8-19 Sewers, Dayton, Ohio...... 8-18 
8-19 Sewer, Indianapolis. Ind.. 8-18 
8-20 Sewer, Greenfield, Mass . 8-18 
8-20 Sewer, Corvallis, Ore. i 8-18 
8-20 Sewer, Fort Madison, less geeee R- 4 
8-22 Sewers, Shenandoah, Iowa ...... 8-11 
8-22*Sewer system, etc., Fort Crock- 
ett, Tex. ad Reena 7-21 
8-22 Sewers, Devil's ‘Lake. Pe + as 8-18 
8-22 Sewers, Superior, Wis............ 8-18 
8-22 Sewers, Roanoke. Va. 8-18 
8-23 Sewers, Lorain, Ohio... . 8-18 
8-23 Sewers, Indianola, Iowa ........ 8-11 
8-23 Sewer, Cleveland Heights, Ohio.. 8-11 
8-24 Sludge trenches, etc.. New York, 
Re acc ce ean dtd caus ta geenee 8-18 
8- Drain, Georgetown. Ky.. . 8-18 
&- Sewers, etc., Wheaton tll. . 8-18 
8 Drain, Forest Hills. N. Y. . 8-11 
&- Sewers, Bushnell, [l...... .. 8-18 
26 Sewers, Janesville, Wis.... . 8-18 
8 9-59 Sewers, Washington, D.C... 8-18 
8-29 Sewers, Lakewood. Ohio.. 8-18 
8-29 Sewers, Gainesville, Pla . R-11 
R-20*Sewers, Wine a ster, Ky. . 8-18 
8-30 Sewer, New York. 8-18 
8-31*Sewer outlet, Fort Hanc ock, 'N J. &-18 
9- 1 Sewer, Algoma. Wis.... .. 8-18 
%- 3 Sewers, Newburg Heights. ‘Ohio . 8-18 
9- 6 Sewers, Sioux Falls. S. Dak...... 8-18 
9- 6 Supervising Engr., Evansville, Ind 8-18 
9- 7*Sewers, etc.. Baltimore, Md...... 8-18 
10- 1 Sewers, etc., West View, Pa.. . 8-18 
Streets and Roads. 
8-19 Road, Chardon, Ohio ............ 811 
8-19 Sidewalk. Roanoke, Va . wa woe 
8-19 Grading. etc., Concord, N. H..... 8-11 
8-19 Regulating. etc., Troy, N. Y. R-18 
8-19 Paving Dayton, Ohio...... .. 8-18 
8-19 Pavement, Milwaukee, Wis . &-18 
8- ME Os detec awann est 8-18 
8-20 Paving, etc., Kittanning, Pa...... 8-18 
8-20 Sidewalks. Winchester, Va 8-18 
See See, COMONOE, - TNE. cic co tatee cas 8-18 
8-20 Roads, Sycamore. Ill. a ate © 
8-20 Pavement, Milwaukee, “Wis. 8-18 
8-20 Repairing, etc.. Springfield, Ohio. 8-11 
R-22 Grading, etc., Toledo. O.......... 8- 4 
8-22 Street impvt.. Mattoon, Ill........ 8-11 
8-22 Paving, Louisville, Ky .......... 8-11 
8-22*Pavement, Plainfield, N. J...... 8-11 
8-23 Road, Fremont, Ohio........... 8-11 
8-23*Sidewalks, Paducah, Ky........ 7-28 
8-23 Grading. etc., Sandusky, Ohio.... 8-18 
8-23 Road, Portsmouth, GED ev csucqes es 
8-24 Road, Bryan. I ia oni ian bgch ns R-11 
8-24 Repaving, etc.. Brooklyn. N. Y.. 8-11 
8-24 Street work, Hoboken. N. J..... 8-11 
8-24*Paving. Annapolis Md. ........ 8-18 
8-24 Pavement repair, Cleveland, Ohio. 8-18 
8-24 Street impvt.. Co'umbus, Ohio.... 8-18 
8-25 Sidewalks. New Ulm, Minn...... 8-18 
R-25*Shell road. Fort Du Pont, Del... 7-28 
8-25 Road, Defiance, Ohio ............ 8-11 
8-25 Road, Cadiz, Ohio ..........e0+. 8-11 
8-26 Road imnvt.. Cincinnati, Ohio.... 8-18 
8-26 Road. Clinton, Ind.............. R-18 
8-26 Street impvt.. Janesville. Wis. . 8-18 
&-26*Pavement, Westfield. Mass........ 8-18 
R-OR*Roads. ete. Fort Douglas Utah.. 7-28 
8-27 Road work. Hallock. Minn...... 8-18 
8-29 Street work, Richmond. Cal. 8-18 
8-29 Regulating. etec.. New York. ” g-18 
8-20*Road, Avalon, N. J.......... 8-18 
8-30 Binder, New York . ... 8-18 
8-31 Regulating, etc., Brooklyn, oe: Y. &-18 
9- 1*Road. New Brunswick. N. J..... 8-11 
9- 2 Macadam, Columbus, Ohio ...... 8-11 
9- 2 Grading, ete... Huntineton, W. Va. 8-18 
9- § Grading etc.. Vicksburg, Miss.. 8-18 
9- 5 Road. Fowler Ind.........-.... R-18 
9- % Macadam road, Decatur. Ind.... 8-11 
9- % Macadam road. Rushville, Ind... 8-11 
9- 5 Pike road, Vernon. Ind ......... 8-11 
9- % Grave] road, Jeffersonville. Ind.. 8-11 
®- % Resurfacing. Columbus, Ohio .... 8-11 
9- & Shell road. West Palm Beach, Fia 8-11 
9- 6 Gravel road, Vincennes, Ind .... 8-11 
9- 6*Paving, Bronxville, N. Y........ 8-18 


9- 6 Gravel 
%- 6 *Stone 
N 
9- 6 Roads, 
%- 6 Road, Spencer 
9- 6 Roads, Paoli. 
%- 7*Street impvt., 
%- 7 Roads, Lafaye Ind 
9- 8 Gravel road, Schone, 
9-15 Gravel road, Vernon, 


road, W 
road 


abash, Ind 

New Bruns 

Crown Point, Ind 
Ind 

Ind 

Mt Pleasant 


Ind 
Ind 


Miscellaneous. 


8-18 Dredging, New York 

8- 20*Dredging. etc., Larchmont 

8-22*Removal of wreck, 
Mass ’ al 

8-22 Dredging Me... 

8-22*Cement, Porto Rico (U Ss 


Stoe kton 
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208s.) & 
8-22 Pier, New York, N _&e , i 8 i 
8-22 Locomotive, Los Angeles. Cal 8-18 
ca Sena. St. Catharines, Ont 8-18 
8-23 Canal, Batesville, Ark 8-18 
8-23 Barge canal. Albany, N. ¥ 7 ms 
8-24 Cement, Atlanta, Ga 8-11 
8-25 Dredging, Conneaut, Ohio &-1] 
8-24* Dredging, etc Jacksonville, Fla. 7-28 
8-25 Locomotives, New York S 18 
8-25 Road oil, New York 8-18 
25*Concrete tren h, ete Wash D. C. 8-18 
> Sand. New York R.18 
8 29* Removi ng wreck. Portland. Me S.18 
8-29 Retaining wall, St. Paul. Minn 8-18 
8-29 Wharf. Montmagny, Qu 8-18 
8-29 Steel bars, etc., Panama (lt S 
Poss. ) + vé€ce ° 8-11 
8-29* Dredging, Norfolk, Va 8-11 
8-30 Canal. ete., Sault Ste Marie Mich 8- 4 
8-30*Tunnel, Boston, Mass ~ 11 
%- 1 Tron posts, Ottawa. Ont 8- 4 
9- 1*Dams, etc.. Rock Island. Til. R- 4 
9- 1*Dredging, Port Washington. Wi 8-11 
9- 1 Fire engine, Washington PD. C 8-11 
%- 1 Earthwork, New Orleans La 4-18 
%- 2 Breakwater, Cleveland. Ohio 8-18 
9- 2 Breakwater. Lorain. Ohio 8-18 
%- 2 Dredging, Toledo, Ohio S18 
9- 2*Pier, etc., Boston, Mass S. 4 
9- 2*Breakwater, Bar Harbor Ms R. 4 
9- 3 Riprap, Washington. D. Cc 8-11 
9- 6*Dredging, Jacksonville. Fla -11 
9- & Ditch. ete., Clark. S. Dak 7-22 
9- 6*Incinerator plant (Garbag 4 
Racine, Wis 8-18 
%- 6 R. R. materials, Toronto. Ont 8-18 
%- 6 Removing wreck. Boston Ma 8-18 
9- 7*Lock and dam, Mobile, Ala 8-18 
9- 7*Walls, dams, etc., Jacksonville, 
ON Neluwewekincdanwéka hes 8-11 
9- 7*Barge canal, Albany, N. Y 8-11 
9- 8*Riprap. New London, Conn 8-11 
9- &8*Dredging, San Diego, Cal 8-11 
9- 8*Dredging, Savannah Ge. i. . 8-11 
9- 8*Dredging, Jacksonville, Fla . 8-11 
9- 8*Locks and dams, Pittsburg, Pa... 8-11 
9- 8 Gun turrets, Washington, D. C.. 7-28 
9- 9*Lock, dam, etc., New Orle ans, La 8-i8 
9-10 Dredging, Los Angeles, Cal. 8-18 
9-10*Dredging, Galveston, Tex... 8-18 
9-12*Caissons, pier, ete., Milw aukee, 
WOM Fes Gene's oak tone 
9-15* Dredging, Philadelphia, Pa &-18 
9-15* Dredging. Bridgeport, Conn.. 8-18 
9-16*Lock. guidewalls, etc... W heeling. 
‘. serena, ry te iene: eA 8-18 
ck an am, eelin W. Va. 8-18 
9-16*Lock machinery. Panama has uas 7-21 
9-19*Seawall, New Orleans, La ..... 8-11 
9-20 Gun turrets, Washington, D. ¢ 7-28 
Examinations. 
8-24 Draftsman, Washington, D. C.... 7-28 
8-24 Asst. Ener., New York, N. Y.... 7-14 
8-24 oe Draftsman, Wash, 
ken bbas 406. aathdnceacveen 8- 4 
8-24 Asst. in Telephony, Wash.. D. C.. 8- 4 
8-24 —_ ‘ea pathologist, Washing- 
ehiente Cele stheceesa ed 8-11 
8-24 Ata” Washington, D. C. satico Ee 
9- 7 Computer, Washington, D. C..__ 8-11 
9-14 Civil engr., Washington, D. C.. 8-11 


Plans and Specifications on File. 


The following plans 
tions (8.) are on file 
unless otherwise noted) 
Engineering News Publishing 
Broadway, New York. 

8-20 Garage, Wash., D. C.. 
8-22*Cement, Porto Rico. 
8-24*Dredging, etc., 


(P.) 


8- ee system, pipe, 


8-20 Canal, 

MED. pbe6c gsi fs 60 wath 
9- 1*Dams, etc., 
f- 2*Rreakwater, 
9- 2*Pier. Boston, 
9- 6*°Viaduct, Toronto, 


Bar Harbor, M 
Mass......(P. 


Ont. .(P. 


9--7*Lock & Dam, Mobile, Ala. -( 


Bridge. Van Burean. Me.(P. 
9-10 Dredging, Los Angeles, Cal.. 


Rock Island, “age 


0., 


-(8.) 


(8. 


Jacksonville, Fla. 


(Ss. 


) 


Cocaine, 
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and Specifica- 

(for reference only 

at the office of The 
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construction of a concrete and steel retain- 
ing wall at the Mechanic Arts high school. 
L. W. Rundlett is City Engr. Cost, $8,000. 


DREDGING. — Mobile, Ala.—The contract 
for deepening river along the city wharves 
from the present depth of 18 ft. to 28 ft. 
has been awarded by the Mayor to the 
HOME DREDGING CO The contract calis 
for removal of 100,000 cu. yds. of dirt, at 
21 cts. per cu, yd. 


*CAISSONS, PIERS, ETC.—Milwaukee, 
Wis.—Bids are asked by Maj. Charles 8. 
Brommell, Corps Enars., U. 8. A., Milwau- 
kee, unti] noon, Sept. 12, for building rein- 
forced concrete caissons and pile pier; re- 
moving old pier and dredging at Racine Har- 
bor, ; 


Wis. 

DREDGING.--New York.—Bids are asked 
by William Williams, Comr. of Immigration, 
Ellis Island, New York Harbor, until 2.30 
p. m., Aug. 18, for dredging in northeast 
channel, entrance channel and ferry basin at 
the U. 8. Immigration Station, Ellis Island, 
N. Y. H. 


SEAWALL.—Marblehead, Mass.-—-The con- 
tract to construct a sea wall and highway 
acroes the causeway in Marblehead, was 
awarded by this commission on July 26 to 
M. McDONOUGH of Swampscott, Mass., at 
$48,502. Frank I. Bealer is Secy. Massa 
chusetts Highway Comn 


*REMOVING WRECK.—Portland, Me. — 
Bids are asked by Lieut.-Col. George A. 
Zinn, Corps Engrs., U. 8S. A., 537 Congress 
St., Portland, Me., until noon, Aug. 29, for 
removing wrecks of schooners “Young 
Brothers” and ‘“‘Henry L. Peckham” in Ken- 
nebec River at Iceboro, Me. 


RAILROAD MATERIALS—Toronto, Ont.— 
Bids are asked by The Board of Control, 
G. R. Geary (Mayor) Chn., until noon, Sept. 
6, for the following railway materials: 20,- 
800 ft. of partly worn or relaying rail, 400 
oak ties and 4,800 cedar ties, for construc- 
tion of industrial tracks on the east bank 
of the Don River. C. H. Rust is City Engr. 


CANAL.—St, Catharines, Ont.—Bids are 
asked by the Department of Railways and 
Canals, Ottawa, Ont., until 4 p. m., Aug. 
22, for placing stone protection, Summit 
Level, Welland Canal; and for straightening 
the channel at the head of Lock No. 2. 
Plans are at the office of the Supervising 
Engineer, St. Catharines, Ont. L. K. Jones 
is Secy. 


*LOCK AND DAM.—Mobile, Ala.—Bids are 
asked by Maj. H. Jervey, Corps Engrs., U. 
8. A., Mobile, until 11 a. m., Sept. 7, for 
building Lock and Dam No. 17, and lock- 
tender’s house, Block Warrior River, Ala. 
Plans and specifications are on file at the 
office of Engineering News, New York. This 
work was erroneously noted last week un- 
der date of Sept. 17. 


*EXCAVATING, ETC.—Barre, Vt.—Bids 
were received by the City Clerk on Aug. 11, 
for the excavation of a river channel, build- 
ing walle at all sides, riprapping the bot- 
tom, refilling the old river bed, building 
about 500 lin. ft. of culvert and doing other 
work incidental to moving the course of the 
river in Barre, Vt. The contract has been 
let to JOSEPH LONG & CO., of Leominster, 
Mass., at $43,280. 


*DREDGING, ETC.—Chicago, Tll.—Bids 
were received as follows by Maj. Thomas H. 
Rees, Corps Engrs., U. S. A., on Aug. 8, for 
dredging and rock excavation in Chicago 
River, Ill. Buffalo Dredging Co., of Buffalo, 
N. ¥., $142,800; Fitz Simons & Connell Co., 
Chicago, Ill., $113,100: Great Lakes Dredge 
& Dock Co., 188 Washington St., Chicago, 
Ill., $102,480. The last bid has been recom- 
mended for acceptance. 


*CONCRETE TRENCH, ETC.—Washing- 
ton, D. C.—Bids are asked until 2 p. m., 
Aug. 25, by Frank Pierce, Acting Secy., 
Dept. of the Interior, Washington, D. C., 
for the extension of a vacuum heating sys- 
tem to the Pension Office Building and the 
eenstruction of a concrete trench from the 
intersection of the tunnel connecting the 
Old Post Office and Patent Office Building 
to the Pension Office Building, to be used 
in connection with the extension of such 
heating system. 

*CANAL.—Sanders. Mont.—Bids are asked 
until noon, Sept. 3, by the Secretary of 
Landers, at Forsythe, Mont., for the en- 
largement and extension of the Sanders Ca- 
nal. The approximate quantities are as fol- 
lows: Excavation of and placing in em- 
bankment, 450,000 cu. yds. earth: excava- 
tion and placing in embankment, 29.260 cu. 
yds. loose rock: excavation and placing in 
embankment, 4.115 cu. yds. solid rock: ex- 
eavation and placing in embankment, 18,700 
cu. yds. gravel; building a tunnel 340 ft. 
long; building such culverts as are made 
necessary by the cross drainage. Henry 
Gerharz Engineering Co., Engrs., Billings, 
Mont. 


*BARGE CANAL.—Albany, N. Y.—Bids are 
asked by F. C. Stevens. Supt. Public Works, 
until noon Sept. 7, for Barge Canal Contracts 
Nos, 22, 875 and 50. Contract No. 22 pro- 
vides for the construction of new highway 
bridges and for the raising of existing super- 
structures in Onondaga, Oswego and Cay- 
uga counties at the following points: State 
Ditch, Monta’s bridge. Cold Spring. Jordan, 
Weedsport and Free Bridge: the Engineer’s 
estimate being $197.126 and the work to be 
completed by April 1, 1911. Contract No. 
87 is a large excavation and dredging con- 
tract. calling for the improvement of the 
Oswego canal from Fulton to Oswego. a dis- 
tance of 9.73 miles, including also the con- 
struction of Locks 5 and 6 with adjoining 
dams and the removal] of Battle Island and 
High Dams The cost of this work is 
estimated at $1.683.010. and the contract 
must be completed by May 1, 1918. Contract 
No. 5 is for the construction of a storage 
reservoir, of an area of about six square 
miles, on the West Canada creek in Herki- 
mer County about one-half mile above the 
village of Hinkley. which will be wiped out 
by the construction of the reservoir. The 
work must be completed within three years 
of the signing of the contract and is esti- 
mated to cost $1,076,000. Frank M. Williams 
is State Engr. Noted last week. 


ENGINEERING NEWS. 


For other Proposal Advertisements 
see pages 51, 52, 53, 34, 56 of Adver- 
tisements and Censtruction News 
page S82. 


GRAVEL ROAD. 


New Brunswick, N. J. 

Bids for the construction of a gravel 
road in the County of Middlesex and 
State of New Jersey. 

Sealed bids will be received by the 
Board of Chosen Freeholders of the 
County of Middiesex and State of New 
Jersey on Monday, September 12, 1910, 
at 2:00 P. M. in the Court House, City 
of New Brunywick, in the County of 
Middlesex, for the construction of a 
gravel road according to plans and speci- 
fications (no partial bids will be received) 
on file in the office of the County Col- 
lector, No. 40 Paterson Street, New 
Brunswick, N. J. 

The road to be improved is designated 
as follows: 

Beginning in Spotswood at the road 
leading from Spotswood to the Old Bridge 
and Englishtown road and extending 
southerly to the road to Texas, N. J., a 
distance of 2.015 miles. 

All bids must state the price for which 
the material will be furnished, work 
done and entirely completed and must be 
accompanied with the bidder’s certified 
check for the sum of One Thousan 
($1,000.00) dollars, payable to the County 
Collector of the County of Middlesex, 
without any conditioned endorsement as 
a guarantee that, if the contract should 
be awarded to the bidder, he will, when 
required by the said Board of Freehold- 
ers, execute a contract to perform the 
work according to the bid and plans and 
specifications adopted by ~said Board, 
and will also within ten days from the 
date of the awarding of the said con- 
tract to the said bidder give to the said 
Board a bond conditioned for the faithful 
performance of said contract in a penal 
sum equal to the estimated cost of the 
improved road with approved securities, 
or a bond of any surety company doing 
business under the law of the State of 
New Jersey. 

And in default of presenting the said 
bond within ten days, said bidder shall 
be considered as having abandoned said 
contract. 

The work must commence when the said 
Board shall determine. Bidders must be 
prepared to satisfy the Board of their 
ability to furnish the necessary materials 
and submit a sample of the gravel. 

Contract must be completed on or be- 
fore January 1, 1911. 

Each bidder must endorse on the out- 
side of the sealed envelope containing the 
bid, the name of the road, the length of 
the road to be improved, and must dis- 
tinctly state in writing thereon the full 
names, residences and post office ad- 
dresses of all parties interested in the 
making of said bid. 

All bids must be made upon the blank 
proposals furnished by the County Engi- 
neer. 

The right to reject any or all bids is 
expressly reserved by the said Board, if, 
in their opinion, good cause exists there- 
for. 

PETER H. S. HENDRICKS, 
Director. 
Attest: 


ASHER W. BISSETT, Clerk. 


IMPROVING ESSEX STREET. 


Hackensack, N. J. 

Sealed proposals will be received by 
the undersigned, a Committee of the 
Board of Chosen Freeholders of Bergen 
County, N. J., at the office of the Clerk 
of the Board in the Court House, Hack- 
ensack, N. J., on Friday, September 2nd, 
at 2 P. M., for the improvement of Essex 
Street, from Terrace Avenue, Hacken- 
sack, to the Saddle River. 

Plans and specifications can be exam- 
ined and all necessary information ob- 
tained at the office of the Clerk of the 
Board of Freeholders, Court House, Hack- 
ensack, N. J., any day except Saturday, 
between the hours of 10 A. M. and 4 P. 
M., also at the office of the State Road 
Commissioner, State House, Trenton, 
N. J. 

All bids must be presented by the bid- 
ders in person or by their agents to the 
undersigned committee at the above 
stated time and place. No bids will be 
received previous to the hour designated 
in this notice and none will be received 
thereafter. All bids will be unsealed and 
the contents publicly announced at the 
above mentioned bour and place. All 


bids must be accompanied by a certified 
check for $1,000 and be enclosed in a 
securely sealed wrapper ,endorsed 
ESSEX STREET IMPROVEMENT. 
A bond will be required from the suc- 
cessful bidder for the faithful perform- 
ance of the contract. 
The Committee reserves the right to 
reject any or all bids. 
E. T. GALLOWAY, 
M. HECKER, 
A. V. MORRISON, 
JOHN WUNSCH, JR., 
P. CELLA, 
WM. O. BUSH, 
H. A. HERING, 
F. O. MITTAG, 
J. M. BLAKENEY, 
Committee. 


SEWER CONSTRUCTION. 


OFFICE OF THE COMMISSIONERS OF 
SEWERAGE OF LOUISVILLE, KY., 
Incorporated. 

Sealed proposals for the construction 
of Section “F,” Beargrass Intercepter, 
Contract No. 73, will be received at the 
office of the Commissioners of Sewerage, 
605 Equitable Building, Louisville, Ky., 
until 12 o'clock, noon, September 2, 

1910. 

The work consists mainly of the con- 
struction of about 940 ft. of 39” rein- 
forced concrete sewer, 1,729 ft. of 33” 
plain concrete sewer, 2,543 ft. of earth 
excavation, maximum cut 29.5 ft., mini- 
mum cut 9.5 ft., average cut about 21.2 
ft., about 640 cu. yds. concrete and about 
25,000 Ibs. of steel. 

Sealed bids should be endorsed ‘“Pro- 
posal for Section ‘F,’ Beargrass Inter- 
cepter,” and addressed to the Commis- 
sioners of Sewerage, Equitable Building, 
Louisville, Ky. Each bid must be ac- 
companied by a certified check for at 
least seven per cent (7%) of the total 
amount of the bid, or a “‘Bidder’s Bond,” 
as described in the form of proposal. 

Plans and specifications may be seen 
at the office of Harrison P. Eddy, Con- 
sulting Engineer, 14 Beacon St., Boston, 
Mass., or at the office of the Commis- 
sioners of Sewerage. 

P. L. ATHERTON, 
Chairman. 
CHAS, P. WEAVER, 
Secy. & Treas. 
J. B. F. BREED, 
Chief Engineer. 


PAVING. 


VILLAGE OF BRONXVILLE, WEST- 
CHESTER COUNTY, N. Y. 
Sealed proposals will be received by the 
Clerk of the Village of Bronxville, N. Y., 
until 8 o’clock P. M., September 6th, 
1910, for the supplying of material and 
labor for the grading and paving of Mid- 
land Avenue in said Village from the 
boundary line of the Village of Tuckahoe 
to the boundary line of the City of Mount 

Vernon. 

Each proposal must be accompanied by 
a certified check for $1,000, to be for- 
feited to the Villagé of Bronxville as 
liquidated damages, and not as a penalty, 
in case a person submitting a proposal 
shall refuse to enter into a contract in 
accordance with his proposal. Said 
check shall be returned at’ once to all 
but the successful bidder, on the letting 
of the contract, and shall be returned 
to the successful bidder -with his first 
monthly payment. 

The Village reserves the right to re- 
ject any or all proposals and to con- 
tract with other than the lowest bidder. 

Proposal blanks, plans and specifica- 
tions may be obtained from Chambers & 
Hone, Civil Engineers, No. 1 Liberty St., 
New York City, N. Y. 

A deposit of $10 will be required for 
plans and specifications, which will be 
returned upon the return of the said 
plans and specifications. 

Proposals should be addressed “Village 
Clerk of the Village of Bronxville, Bronx- 
ville, N. Y., Street Paving Proposals.” 

Dated, Bronxville, N. Y., August 16th, 
1910. 

FRANK DINSMORE, 
Clerk of the Village of Bronxville. 


SEWER SYSTEM. 


City of Bushnell, Ilinois. 
Sealed bids will be received until 7 


o’clock P. M., August 25, 1910, for the 
construction of about 33,565 lineal feet - 


of clay pipe sanitary sewers for said city 
to be paid for in cash; size of pipe, 8, 10, 
12, 15 inch; excavation, 6 to 16 feet. 
Write to the City Clerk. 

W. H. DAWSON, City Clerk. 


QUEBEC BRID‘ 
DEPARTMENT OF RAIL\ 
CANALS. 


TENDERS FOR SUPERST 


NOTICE TO CONTRA‘ 
EXTENSION OF TIME For 
ING TENDERS. 
The time for receiving tend 
superstructure for the Quebec 
vertised to be received up to lst of 
September, 1910, is hereby ex 4 for 
one month, viz.: up to the fir Octo. 
ber, 1910. 


sCEIy- 


oF the 
se ad. 


By Order, 
L. K. JO: 
Department of Railways and Can 
Ottawa, 9th August, 19) 
Newspapers inserting this adv 
without authority from the DD 
will not be paid for it. 


FILL WORK. 
Aberdeen, sh. 

Notice is hereby given that se pro- 
posals will be received by th ider- 
signed City Clerk, up to five lock 
P. M., September 28, 1910, for im- 
provement of the Tide Lands Aber- 
deen, between Broadway and sion 
Streets; the Northern Pacific tr and 
the hill, as provided by ordina No 
940, creating filling district No. The 
improvement contemplates the 
of 250 acres of streets, lots ani 
and the filling of 1,500,000 cub 
of earth, and constructing abou 
feet of pipe drains. Separate bids 1 be 
received for the clearing, fillin=s and 
drains. Plans, specifications, and »idding 
blanks are on file in the office of arles 
W. Ewart, City Engineer, at the City 
Hall, and will be furnished on applica- 
tion. Each bid must be accompanied by 
a bond or certified check for a sum of 
not less than 5% of the bid, and no bid 
will be accepted unless accompanied by 
such bond or check, and upon the blanks 
furnished by the City Engineer 

The law only allows eight (8) hours 
for a day upon municipal work. 

The Council reserves the right to reject 
any and all bids. 

Bids must be endorsed on the envelope, 
“Bid for Tide Fill.”’ 

By order of the City Council. 

P. F. CLARK, City Clerk. 


PAVING. 
Newark, N. J 

Sealed proposals will be received by the 
Committee on Roads and Assessments of 
the Board of Chosen Freeholders of the 
County of Essex, New Jersey, for grading 
and paving with Telford Pavement, 
Pleasant Valley Way, extending from 
Bloomfield Avenue in the Borough of 
Verona to Mountain Avenue in the Towa 
of West Orange, a distance of about 4 
miles. 

Proposals are to be submitted to the 
Committee on Thursday, September §, 
1910, at 10 A. M. at the rooms of the 
Committee, No. 312 Court House, New- 
ark, N. J., and at no other time or place. 
Plans and specifications may be seen at 
above office and at the office of the 
Commissioner of Public Roads, State 
House, Trenton, N. J. Each proposal to 
be accompanied with a certified check for 
$1,000 to insure the execution of the 
necessary contract, and is to be endorsed 
on the outside with the name of ‘he bid- 
der and the work he proposes to (do. 

The committee reserve the right to 
reject any or all bids. 

WALLACE OUGHELTE ££, 
Director. 
—————— 9 

U. 8S. ENGINEER OFFICE. \ontgom- 
ery, — — ae aS ne = 
Cnloola liver te" Saint Andrews Bay. 
Fla., will be received at this e until 
1 o’clock P. M., Sept. 16, 1910, and then 


publicly opened. Information on appll- 
cation. H. B. FERGUSON, Cxy'.. Engrs. 
\Viontgom- 
sled pro- 


U. 8. ENGINEER OFFICE 
ery, Ala., August 17, 1910.- 
aosals for d ing at entran:: to Saint 
Andvews Bay, Fla.; will be elved at 
this office until 1 o’clock P. M., Sept 
16, 1910, and then publicly ned. In- 
formation on application. | 38. FER- 
GUSON, Capt., Engrs. 


Situations O- en 


CIVIL ENGINEER WANTED, who bas bad 
five to ten > experionce in. stetl 
work and concr’ ‘6. a 

“H. C. 7,” Engineering Ne»... New i] 
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